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APPENDIX   I 
SUmiABY  OF   SAKITIA  ARF.A   hViV   AJD   STATION   PKOPFl^TY  ESTIMATE 

MAY  3^,  I9g6 
(Dwg.  13^7^  S.P.  #1) 

Si  /\TION  PROPI.RTY  (Minimum  requirement   specified  -  28  acres) 

27#3  oores  at  $3,000/aore  -  %  82,000 

Bulldlnss  -  21,500 

Contlnncnoles  and    Acquisition  Costs  -         II 

Total  Property  Cost  IfTIb'* 
Surveys,   Englnrerlng,   Overheads  and 

Interest  3,^50         S123,800 

THAHSMI      10'^   LTTIK  PBOPKRTY 

5  miles  X  305  ft.   east  to  London; 
183.5  aoreg  from  $500-!!|;2D00/acro 
($1075  averano)  -     $196,600 

5  miles  X  80  ft.    south   to  Chatliarni 
^8.5  acres  from  5200-01 5OO/cor0 
($650  averaf^e)  •         31,500 


1.5  alles  X  200  ft.    HamS-a  T.S.   to 
Toott  Jt.|  37  acres  frca 
$2000-e^00/aore  ($3000  average)      -       U1,000 


1.9  'alles  X  100  ft.   north  from 
Gcott  v^t.j   22.75  acres  from 
$2500-S3^00/aoro  (.<r.2930  average)      -         66,000 

0.2  mile  X  100  ft.   north  from 

Soott  :n. J   2.5  acres  r^  025OO  •  6,300 

ContlnRencles  and    '^oqulsition  Co -ts  •         6U^800 

Total  Property  Coot  0^76,200 

Surveys,  Ennlneerln^,   Overheads  and 

Indircots  _,  85.700         r> 562,900 

TOTAL  C686,700 
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ff^ARY   OF  ^jfiTIMATKC   OF   ^FFfr"^^^"^   ^^^'^^    ^^"    Al.TTRffATIYg 

(Dvgt.  13U7W  e#P.-  i«o».  2,3f'*) 


Bfn?tAL  STAGE  19^9 

tUneoanon  Transmission  Costf 

Fropertx 

Conotruotion 

Engineering  and  Overheads 
Unoosaaon  nistributlcm  Belooatlon 

Cost 
Uneessncm  station  Cost 

Tlotal  1959 

Approximate  Differences 

wimE  nm 

Unooomon  Transmission  Coat 
Oneoosaon  rotation  Cost 

Total  Future 

TBIAt  TOgOmiffl  ffg§yfi 

1959  unooamon  costs  plus  p*T* 
of  future 

Approximate  Differences 


MIH^  "iW^     Wt 


•1,909»000    IStlifSOOO 


260,900 
153t700 

JBL 


936t?00 
176,200 

0 


S2f323f600  ^3f257,700 
0        900f000 


8»+3,800 
^^?!0QQ 


70»*,100 


978,800  70>f,100 


) 

333,300 
152.000 

f»*t315|000 
2,000,000 


1,21U,»KX) 
l,3^9,MX) 


$3,128,100 
0 


I3,fl36,'^00  $5,if2if,200 
700,000   2,300,000 


In  order  to  indicate  the  relationship  of  the  above  differences  to 
the  total  cost  of  the  project,  rou^h  estimates  were  made  of  the 
eonmon  facilities  (l*e*  the  station  at  Samia  mid  the  coimaon  portion 
of  the  230  kv  line  to  London)  and  these  were  added  to  the  above  un- 
common costs  to  give  the  following  approximate  totalst 


1959  Totals 
1959  Plus  Future 


f  9,500,000  $io,uoo,ooo  m, 500,000 

10,300,000     U,000,000     12,600,000 
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PROPERTY  pitb::ha8ED  for  TP.AT^J^- 

Mir.8I0?y   LITTG9   IN   f-AmilA  AI^EA 

On  Rewrv*  -  Aorot  j5  f75CX) 

Prlo* 

Off  Rtts«rT«  -  A^res  O  17500 

Aorei  4  $10,000 

Prlo« 

Total  -  Aores 

Prlo« 

Aoqulsition  Cost  and 
ContinRanolet 

Total  Proportj  Dlv«  Cost 


Soott  Ft. 

St  ft  9i,^t 

C.Tf.n. 

Alt.    1 
(Map   //2) 

Alt.    2 
(Map  #3) 

Alt.    ^ 
(Map   ^) 

116.5 

1»*7.7 

133A 

$     87^,000 

§1,103,000 

^1,001,000 

112.5 

109.8 

202.8 

0 

0 

33.0 

8Mf,000 

a2»*,ooo 

1,851,000 

229.0 

2^1.5 

369.2 

1,718,000 

1,932,000 

2,852,000 

m.oo9 

2\.1iW9 
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EXCERPT  FROM  MINUTES  OF  MEETING   OF   THE   HTDRO-ELECTRIC 
POWER   COMMISSION  OF  ONTARIO  FOR  OCTOBER  30,    1957 


% 


Acquisition  of  Property  Tor  nignt- 
of-Way  for  230~kv  Transmission 
Line  -  E,V«  Buchanan  Transformer 
Station  to  Sg^rnia 

A  two-page  memorandum  dated  October  23,  1957? 
together  with  a  four-page  attachment,  was  submitted  by  the 
Planning  Engineer,  Generation  and  the  Acting  Director  of 
Planning  respecting  engineering  and  property  acquisition 
to  provide  right-of-way  for  a  230~kv  double-circuit  trans- 
mission line  from  E.V.  Buchanan  Transformer  Station  to  Sarnia 
for  the  purchase  of  additional  property  in  the  vicinity  for 
a  future  230-kv  transmission  line  as  well  as  the  purchase  of 
property  held  under  easement  in  the  vicinity  of  E.V.  BucJ.>n  n 
Transformer  Station  and  adjacent  to  the  routes  of  the  prcr   ed 
lines;  the  memorandum  reporting  that  loads  in  the  Sarnia  t  -•  < 
are  growing  rapidly,  that  existing  transmission  faciliti—  ; or 
their  supply  at  115-kv  will  be  inadequate  in  19  59  ^^ci  tii^^'  it  is 
considered  that  the  best  and  most  economical  method  of  pre. Ic- 
ing a  satisfactory  supply  system  would  be  to  establish  a  rww 
230-115-k:v  transformer  station  in  Sarnia  and  to  supply  it  ^-lui 
E,V.  Buchanan  Transformer  Station  over  a  230-kv  double-  .   :lt 
transmission  line;  the  memorandum  further  reporting  •  th::  •   .« 
area  immediately  west  of  E.V.  Buchanan  Transformer  Sta:     is 
developing  rapidly,  that  approval  was  given  on  November 
1956*  Agenda  No.  5>  under  C.A.  876O,  for  an  expenditure.   :' 
$24-2,000.00  for  the  purchase  of  property  to  provide  rl':.rit -of-way 
through  this  area  for  a  230-kv  transmission  line  to  Sarnii  as 
well  as  right-of-way  now  held  under  easements  for  the  existing 
230-kv  transmission  line  to  J.  Clark  Keith  Generatitij:  station 
and  a  115~kv  transmission  line  to  Sarnia;  it  now  being  consiaered 
advisable  to  purchase  additional  land  for  right-of-way  .qujicent 
to  the  230-kv  transmission  line  to  J.  Clark  Keith  Generating/ 
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October  ^0.  19'?7         -  10  - 

Station  for  a  distance  of  7.2  miles  west  of  E.V.  Buchanan 
Transformer  Station,  to  accommodate  a  230-kv  double-circuit 
transmission  line  toward  the  southwest,  which  circuits  will 
be  required  in  the  future  to  supply  londs  in  the  irea  or  to 
incorporate  into  the  system  a  xx^ki   thermal-electric  plant. 

As  recommended  in  the  memorandum,  authority  was 
given  for 

(1)  engineering  and  property  acquisition  for  a  230-kv 
double-circuit  transmission  line  approximately  63 
miles  in  length  from  E«V,  Buchanan  Transformer  Station 
to  Sarnia; 

(2)  purciiase  of  property  for  a  distance  of  7,2  miles  west 
from  E.V.  Buchanan  Transformer  Station  for  a  future 
230-kv  transmission  line; 

(3)  purchase  of  property  now  held  under  easements  in  the 
vicinity  of  E.V«  Buchanan  Trans! jrmer  Station   id 
adjacent  to  the  property  set  out  in  items  (1)  and  (2); 

the  estimated  cost  of  the  work  being  $1,286,^30,00,  all  of 
which  is  new  money  and  includes  the  $2^2,000.00  authorized 
under  C«A.  876O;  construction  of  the  new  230-kv  transmission 
line  from  E.V.  Buchanan  Trans^former  Station  to  Sarnia  and 
acquisition  of  property  to  provide  a  site  for  the  230-11^-kv 
station  In  Sarnia  and  for  the  construction  of  the  siid  st  'ion 
to  be  the  subject  of  a  further  meroor-tncum  to  th«»   on;*  i  s 
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SIRS: 

Southern  Ontario  System 
Acquisition  of  Property  for  a  230  Kv  Transmission 
Line  from  E.V.Buchanan  Transformer  Station  to  Sarnia 

It  Is  recommended  that  approval  be  granted  for 
the  following: 

(a)  Engineering  and  property  acquisition  for  a  230  kv 
double-circuit  transmission  line  approximately 

63  miles  In  length  from  E.V.Buchanan  Transformer 
Station  to  Sarnia. 

(b)  Purchase  of  property  for  a  distance  of  7o2  miles 
west  from  E.V.Buchanan  Transformer  Station  for  a 
future  230  kv  transmission  line, 

(c)  Purchase  of  property  now  held  under  easements  In 
the  vicinity  of  E.V.Buchanan  Transformer  Station 
and  adjacent  to  the  property  In  items  (a^  and  (b)„ 

The  estimated  cost  is  $1,286,^00,  all  of  which  is 
new  money.   This  amount  Includes  $242,000  authorized  under 
CA876O  dated  November  15,  1956  for  property  purchases  in  the 
vicinity  of  E.V.Buchanan  TS, 

Funds  for  the  anticipated  expendlturs  of  425.000  on 
this  project  In  1957  are  Included  In  the  Capital  Conftcruc tlon 
Budget. 

Loads  in  the  Sarnia  area  are  growing  rapidly  and 
studies  show  that  existing  transmlBsion  facilities  for  their 
supply  at  115  kv  will  be  Inadequate  in  1959.   Alternative 
mettiods  of  providing  a  satisfactory  supply  system  were  consid- 
ered In  detail.  The  best  scheme, from  the  viewpoint  of  service 
security  to  the  area,  is  to  establish  a  new  230^115  kv  trans- 
former station  in  Sarnia  and  supply  it  from  E.V.Buchanan  TS 


^^'-^iV^ 


<^ 


"''»/<!, 


»» 

3 
^ 


7105 


/Ir^ 
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oTcr  a  230  kv  double-circuit  transmlsalon  line.  Thli 
ahowed  a  small  economic  advantage  over  the  others. 

As  the  area  Immediately  west  of  E.V.Buchanan  TS 
Is  developing  rapidly,  approval  was  obtained  under  CA876O 
dated  November  15,  1956  to  purchase  right-of-way  through 
this  area  for  the  proposed  230  kv  line  to  Sarnla  and  right- 
of-way  now  held  under  easements  for  the  existing  230  kv  line 
to  J.Clark  Keith  GS  and  115  kv  line  to  Sarnla.   It  is  now 
considered  prudent  to  purchase  additional  right-of-way  ad- 
jacent to  the  230  kv  line  to  J.Clark  Keith  OS  for  a  distance 
of  7.2  miles  west  of  E.V.Buchanan  TS  to  accommodate  a  230  kv 
double-circuit  line  toward  the  southwest.   These  circuits 
will  be  required  in  the  future  to  supply  load  in  the  area 
or  to  Incorporate  into  the  system  a  new  thermal-electric 
plant. 

Authority  for  construction  of  the  new  230  kv  trans- 
mission line  from  E.V.Buchanan  TS  to  Sarnla  and  for  the  ac- 
quisition of  property  and  conotructlon  of  the  230=115  kv 
station  in  Sarnla  will  be  requested  separately. 

The  proposed  in-service  date  for  the  230  kv  supply 
facilities  to  the  Sarnla  area  is  September  1,  1959. 

Reviewed,  Respectfully  submitted. 

Planning  Engineer, Generation 

^  Manager  of  Plant  Accounting 
Recommended  for  Approval  ^-f^/f  ^Zv^^Zf^ 

Acting  Director  of  Planning 
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Assistant  General  Manager 
-  Engineering 


TO:  James  S,  Duncan  Esq.,  Chairman, 
and  Commissioners. 
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SUMMARY    OF    ESTIMATE 


Southern  Ontario  System 
Acquisition  of  Property  for  a 
23OKV  Line  from  E,V.  Buchanan 
Transformer  Station  to  Sarnla 


OATK 


October  17|    1957 


PAOK 


or 


KSTIMATt  NO. 


sp  17^7     uty) 

SP  11*87         ^~ ^ 


Property  Acquisition,  Surveys  and  Engineering  for 


SCOPE 


To  provide  funds  for  the  purchase  of  right- 
of-way,  survey  and  engineering  for  the  23OKV 
double  circuit  transmission  line  from  E.V, 
Buchanan  T.S*  to  proposed  T.3.  in  Sarnla 
area*  Rlght-of-vray  has  also  been  provided 
for  a  distance  of  7»2  miles  for  a  future 
230  kv  double  circuit  transmission  line. 


DATA 


CONDITIONS  - 


From  aerial  photographs,  existing  plans, 
and  field  inspection. 

Estimates  from  Property  and  Survey  Depart- 
ments* 

Property  negotiations  and  engineering  has 
commenced  at  E.V.  Buchanan  T.S*  as  authorized 
under  CA  876O  dated  November  15|  1956»  As 
recommended  by  the  Property  Division  monies 
have  been  alloved  in  the  property  estimates 
for  the  purchase  of  right-of-ways  In  the 
London  and  Sarnla  built-up  areas* 

For  estimating  purposes  it  has  been  assumed 
that  the  proposed  T.S*  in  Sarnla  will  be 
located  at  Scott  St*  Junction* 
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PROPERTY 


SUMMARY    OF    ESTIMAlJ 


Southern  Ontario  System 
Acquisition  of  Property  for  a 
?30  kv  Line  from  E.V.  Buchanan 
Transf  oiraex._S  ta  tl  on  ^to  .."Xrni  a  ^ 


October  17,  1957 
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■■TIMATK  NO. 


SP  17^7        / 
SP  1^87        ( 
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jjreK  A     —     Rlp.ht  .of_v[axXrQni  E.-X..  Buchanan  T.S.  Jto  ,S^rnA^ 
Basis     - 


Purchase   of  a  3?0   foot  ripht-of-way  from  E.V.    Buchanan  T.3.    to 
V^ite    Oaks,   a  distance   of  approximately  3,6  miles,    to  accommo- 
date  the  proposed   23O  kv  line   to  Sarnia,    the  existing   line 
NV19xl6   and  NA19x?3   and   a    future  230  kv   line. 


Purchase   of  a  I8O  foot  right-of-way  from  V/hite    Oaks    to  the 
first  lot  line  west   of  Highway  :f^,   approximately  2.9  miles, 
to  accommodate   the  existing  line   Nva9xl6  and    the   proposed   23O 
kv  line   to  Sarnia. 

Easements    of  I05  feet  adjacent   to  the   existing   right-of-way 
of  line  section  Wl9xl6  from  Highway  ih  to  Florence  Road,   a 
distance   of   approximately  ^'> .1  miles,    to  accommodate   the 
proposed  23O  kv  line. 

Purchase   of  a  I80  foot  right-of-way  from  Florence  Road   to 
Scott  St.   Jet,,   a  distance   of  3.8  miles,   to  accommodate  the 
existing  line  NVa9xl6  and   the  proposed  23O  kv  line   from  E.V, 
Buchanan  T.S. 


Rlght-of-v/ay 
Legal  Survey 
Planning    Overhead 
Engineering   Overhead 
A.O.E. 
Interest 


Property 
Portion,, 

t^87^,200o 

2P,550. 

2,5^5- 

&,loO. 
>0,000^ 

$9^9,110. 


Contingencies 


\\  87,700, 

1,000. 

100. 

200. 

600, 

_Jbi20^ 

1^  91,190. 


TOTAL  PROBABLE  COTiT  — 
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SUMMARY    OF    ESTIMATE 


Southern  Ontario  System 
Acquisition  of  Property  for  a 
23OKV  Line  from  E.V.  Buchanan 
Transformer  Station  to  Sarnla 


October  17,  195'/ 


PACK  _  or 

ESTIMATE  No. 


sp  17^7    r, 

SP  1W87    L 


Item  2 


Engineering  for  Double  Circuit  230Kv 

Steel  Tower  Transmission  Line 

E.V*  Buchanan  T.S*  to  Sarnla 


BASIS 


Engineering  provided  up  to  the  commencement 
of  construction  in  the  field  Including 
engineering  survey  for  a  23OKV,  double 
circuit  line  approximately  63  miles  in 
length. 


Engineering 
Location  Survey 
Planning  Overhead 
Engineering  Overhead 
A.O.E. 
Interest 


Engineering 
Portion 


$130,1MD. 


Contingencies 


$  39,570. 

%     3,800. 

36,820. 

3,500. 

8,if95 

700. 

33,705. 

3,300. 

6,070. 

610. 

5!^80. 

550. 

$12,i+60. 


TOTAL  PROBABLE  COST 


Sl^2.600< 


.3 


¥ 


PNK^ANKD  ttV 


CMKCKIO  BY 


(.Ct)' 


A^Ptif^OyK  ^  ,  A*f  ^• 


•••-«•!• 


PROPERTY 


SUMMARY    OF    ESTIMATE 


Southern  Ontario  System 
Acquisition  of  Property  for  a 
230kv.  Line  fmm  15. V.  Buchanan 
Transformer  Station  to  Sarnla 


bATi 

October 

17,  1957 

PAOI 

or 

SP17»+7 
SPl»+87 

(.77) 

Item  "^  -  Right-of-Way  from  White  Oaks  to  Highway  #^ 


BASIS   - 


Purchase  of  a  225  ft.  right-of-vay  from  White  Oaks 
to  Highway  iH   a  distance  of  approximately  3«6  miles. 

The  purchase  of  this  right-of-way  is  to  accommodate 
existing  line  NA19x23  now  on  easements  and  a  future 
double  circuit  230  kv  line. 


Property 

Pprtion 

Contingencies 

Right- of -V/ay 

$   81,100. 

$  8,100. 

Legal  Survey 

6,600. 

ifOO. 

Planning  Overhead 

680. 

60. 

Engineering  Overhead 

970. 

90. 

A.O.E. 

1,130. 

100. 

Interest 

3,980. 

290. 

$  9^,^60. 


$  9,0U-O. 


TOTAL  PROBABLE  COST 


$103,500. 


Total  of  above  3  Items 
Less  monies  approved  under  CA876O, 
dated  Nov.  15,  1956 

Additional  monies  required 


$l,286,»+00. 

2^2,000. 
$l,OM+,»+00. 


/5 


¥ 


r«KPA«BOiv~ 


C.    Larkin 


ra^ 


JUtim  ilL'*  SLXHO I  ill!  » 


KCKKO  BY 


APP« 


fJIOJtCT    fNa'NII. 


/.w^rx^^^ru 


N        ^ 


pnopKiCT  ACciTirivin-?  }v^TXi^^T7^r>  for  sahmia  ^hka 
/\ppnovj:D  DY  oomiv'rAon  on  oct,  ,^o.  X957  Anp  jatt,  2;>>  1958 

(DwRO,    X^hT^  8. P.   No.    5) 

CA  9690  OgT.    -^0.    19^7 

Tranr?lt!fflQn  hXno  Property 

3«8  miles  ItiO*   east  from  iJoott  St.    towaxxl 

London  -     1^lf32,0(X) 

21    icroa  oa  Rojs  rve  id  $7500/aary 
61  aoroa  off  Hcoorvo  ^  ■'^^^f^OO/acro 

Contlnf?e\olfis  and   Acqtilsltlon  oostt  -         ^2.000 

Total  Propf^rty  Cost  ^3^,000 

OA  9C90  also  approved   prop-  rty  outside 
^■arnia  area  for  230  kv   line   to  U)\u\on. 

Statloa  Proixrt^'    at  :-3ott  T\,   Jo^y 

28  acres  at  C'5>00/aare  -       iWo^OOO 

BiJlldlriKo  .  25,800 

Contln-^oacles  and  Acquisition  Conts  -  18.200 

Total  St  .tlon  Propo^rty  Co-t  1^lSU,000 

Eriglne(  rln?  overheads  and   laterfjnt  13.000     %  197,000 

TRAMSHI^r>ION   LI''TE  Pr.OPr:RTY 

7»8  acres   for  line  diversions  at 

roott  St.  Jot.  /jj  $^500/aor«  -         35,100 

2.9  mlle-s  150«    s-uth  from  Soott  Ct.  Jot. 

toward   future    Ihi-rial  plant  •       169,630 

1*2.66   acres  on  Heseirvo  j  '^500 
30.07  acres  off  Pej-ervo    j  S2250r' 

1.7  miles  130«   Foott  nt.  Jot.   to 

;>amla  T.:5.  .       166,500 

37   acres   ^  $V500/aore 


-      2     • 


2*^  nilAs    K>*    •»•!  from  Soott  St*  Jot* 

toward  London  -     9  3j,W75 

10.9  anre«  on  Hescrv*  .«  C^b'OO 
15»3  ttores  off  Bo  servo  lui.  $22^0 

Gontlni'enalos  and  Aoquisitlon  Costs  •  7 ^..595 

Total  Tranrnls-lon  Property  Costs  52^,300 

Survoys,  Bnf^inoerlaR,   Ovorhcads  -         62*600  ^      590*900 

Total  Proporty  Approved  CA  9376 

Jan.    22,   1958  -  787,900 

Total  Property  Costs  In  Tamla  Area 
(•xoluding   surveys,   onrjlneerlnR  and 
ovcrh'^ads)  -  1,196,300 


Approved  Ootober  30 »  1957  and  January  22t  1959 

Aaron 
Property   On  Rosorve    oYf  Roaorve  To to! 

"^Liiies '    ^r^Ti; —     ^^^mfi; —    --^ 

station  28.0  0 


»\  X-  K> 


125^ 
Approved  May  21 »  1958 

Lines  99*^ 

Station  36, 


1 


^11 


106  •»♦ 
0 


<J'V4>TtM   PtWNIN^   DLPT 


^ 


"233 


205.8 


I  |^^  =  ^Oco   Fr 


1*  n  t"  -v  1  sot 

\  *>  ^-  e> 

F  N-/  T  v>  ft  tf 


\ 


\ 


X  1  o    K' 


\ 


0 


Appcnd.1.'-    ^ 


^PI>|i9V^I7  }vr  c(j\]i\j.u^icv.  KAY  ;?!,  1959 
(Dpn%rtLng  13^7**  S.P.  No.   5) 

230  kv  Station  at  Tcott  Ct.  Jot.  (L^jmbton  T.S.)         t3,09:?f600 
Site  purchase  and  conotructlon  of  1959  stage 

warnla  T,is. 

I  cloylnr  and  J'upcrvicory  Control  ^/fVvX) 

St,  Clnlr  r.£. 

Relaying  and  Miptrvlflory  Control  h6|500 

K.V.   rmehanan  T*S.    (London) 

Fwltchlnp    ror   P^.O  kv   line   to   Lambton  T.$.  628,800 

230  lev  doublo-clrciilt  lino  Fi.V.   lluchonan  T.S.  x  ^,8?2, ^00 

Lambton  'J»£'.  rlf^ht-of-way  acquisition  and 
conotruotlon 

TranstnlEclon  line  dlvrrslonc   at   Lonbton  T,r.  157fOOO 

Rlpht-of-way  for   future  linos   In  farnia  Aroa  5?Q>60Q 


• 


nO|358,900 


230  kv  tranrmlsslon  line,  <  .V.  luchnnan  x  ^^,000 

Lambton  T.f",  (aoprovev.1  by  C,\  %90) 

Exist inr  and  new  11 V  kv  rnd  P30  kv  line*  ^23,300 

(approved  by  CA  9376) 

Lambton  T.L.  Station  .  Ito  (at  ifcott  it*   Jet.)  232,600 

30.2  acrc^s  st'  tlon  site  -♦■  buildings 
6j^5  acres  railway  spur 


$1,2^4,900 


Thsco  property  costs  do  not  Include  property  outside  Sarnla  area 
Inoludod  In  cost  of  line  fron  i uchnnnn  to  Lambton, or  survey, 
enplnoorlnp  overhoad  and  Interest  costs  In  acqulrlnp  property  In 
Carnla. 
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SARNIA     INDIAN     i 


CITY 
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OF 
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No 

SO 
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■V.  J.v?-.5 

Filr 

.?.-(-f-- 

Dale 

2a   '"/-' 

INDIAN     RESERVE     No.  45 


OF 

OF 


SARNIA 

LAMBTON 


KJ 
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No 
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SARNIA      INDIAN     RESERVE 


CITY 

COUNTY 

OF 

OF 

s 

LAM 

\                       .    ."1 

Uo         S  O  9  E5       \ 

l,el/' ■>.  J---'Z-i''   '-?•»' \ 

r^fitf      Of     Afi^AS 


met 

a' 

83    152     AC'ti 

B' 

21    060 

'£■' 

13    966 

~ 

0' 

28   3*7 

. 

'£' 

2    «0« 

. 

'F' 

12    T44 

. 

'C 

4     703 

- 

'h' 

0    463 

- 

J 

6   968 
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Oejw(ttnr-.f  ek  Cit.i«r.ihia  and  Imxl^toaon 

Re  Section  43.  vanocj  Londa  Survtyt  Ad 
Thi»  luivcy  c-d  p'ii  c:c  ■  --  '::-.;. :y 

Dvpurv  Mmifter 


Cvp*"'n«nt  al  Mifwi  and  Technical  Survsyi 
C>no*a    5^*^    ft**^  105  ?._ 

Ri*  Srcnon   43.  Canado  Londa   Survey*  AA 
Conlnm»d 
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PLAN    AND    FIELD   NOTES 

SHOWING  EDGED  IN  RED  L4N0S  TO  BE  ACOUiRID  FRC 
HER  MAJESTY   THE  QUEEN  IN  THE  RIGHT  OF  C4HA0* 
REPRESENTED  BY  THE  MINISTER  OF  CITIZENSHIP  MO  IMMHi 
BE<NG      P4HT      Of 

SARNIA    INDIAN   RESERVE   NO,  45 

CITY   OF    SARNIA 

COUNTY    OF    LAMBTON 

PROVINCE    OF    ONTARIO 

<S   DET<il.CD    eCi.0* 


Su(v»vcr  On^nl 


.»« iM  »••'•«  '•»  *."•«  '•  ■"•f  ^•.'»5♦ 


E  V  Buchanan  Ts  -   lambton  ts     nai9i40 

LAHBTCW  TS       SARNIA'  NO«TM  TS       NW40i»» 
FUIURC    LINES  SOUTH  fBOM  LAMBTON  TS      NA<Oi98 
SARNIA  TS    No  I  -   LAMBTON   TS  NAKiAO 


LAMBTON     TS  "A  40 

SARNIA    TS    •    HID   RIVER  JCT       N>r«iM 
WALLACEBURG  TS  •  SCOTT  ST  JCT     NWliK 
SCOTT   ST    JCT    -  SITTER    AVE     JCT    NWCdSB 


PLAN  SHOWING   LOTS    I.  i.  J.  «.«»    '     »««    11  ,    LOTS    1 
LOTS    6  »  T     RANGE     IV.     LOTS  «  •  7     RMU    V.    UOTS   (   • 
LOT  4   B  GORE    LOT    C    RANGE  vii.  RivER    lOT«   il  •  i»  i 
FLAN     No  \Zl.     SARNIA    INDIAN    REStRVt     «•    4J 


Titt      CM'a'W       ■>*.»«>     ■4it.«*i    iOur*if 


LOT      5  BANCC       IV 


)IAN     RESERVE     No.  45 


OF 

OF 


SARNIA 

LAMBTON 


5  O  9  £> 
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^MBLf   Of  A/teas 
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I    AND    FIELD    NOTES 

:a  IN  BED  L4NDS  TO  BE  ACOUlStD  FROM 

tme  oueen  in  the  right  of  c*nada  as 

ie  minister  of  citizenship  am)  immigration 

BEING     PART     OF 

INDIAN    RESERVE   NO,  45 

CITY    OF    SAPNIA 

COUNTY    Of    LAMBTON 

PROVINCE    OF    ONTARIO 

AS    DETAIL  10    BELOW 

nap  't.  w«   Wot  »     « 

»>*■    '»  M*    i*4-    <t     >9M 


"if 


lAtwE 


LOT      4  RANGE       IV 


Appenilx 


<r«  Soul''  ■•■•<  ongii  i>«  !><•»•  Lot  i  ntg.^iii 
S4i"<.o  iKd'on  RaM"«  Mo  «S  C-'t  o*  Sa"M< 


S'onda'd  ■>»  B«r«  ^lani**  *h«>n  )*«■ 
Sioaaard  Irw  Mr*  tiwMd  *M>n  Ikw* 
Otpo'tintBt  rf  Hi9K*oir*.0"ia'>o  Concai*  »w— 

3/4     Iron  PoO*  'aand  ihtvoIlM* 
in<t>«*  H«M<>«  lio*  Poll*  f«w*a  iMvn  lh«« 
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Uncomnon  ■tatlon  costs 
Unconmon  traneniaslon  costs 


One  mllo  oart 
g9g<?^   ^'%t         VIC  f'ffgtiti  9%% 


110. '^OO 
110,500 


68,000 
203,000 


Uncommon  station  costs 
Uncooinon  troncralsolon  costs 


Capital 

1959  plus  p.v.  of  future  costs 

Dlfforcnces 
•Capital 
•1959  plus  p»Vt  of  future 


?*,500 


165,000 

150,300 


0 
0 


30,000 
250,000 


»+53f000 
3^^7,500 


288,000 
217tCC0 


^  •  2.1.     K 


Appendix   11  ff  I . 


Er.TIf^ATF.D  CAPITAL  CONr>THITr;i;iON  GO-Tr>   FOl^    ''ARNIA  PnOJECTS 
FOR   ALTl-KN  \TIVE  rviATION   r^ITF.Q   «-  Fl-n,    10.    19^0 
(Property  Conts  Rxolnded) 
(Dwgs.    13^7^  8. P.  No».    5t'3»9flO) 


//'^^ 


N 


SA8g  A 

Assu'nptlon 


Soott  St, 
Juno  tlon 

(Map  5) 


Ao  tual 


(Map  8) 


(Map  9) 


Churohlll 
Ave.  and 

Indian  Fd. 

(Map  10^ 


No  now  lines   throiiRh  Renerv*. 
Cable  north  of  Reserve  for 
llf,000  ft. 


Capital  oost  -  1959   stage     7,^'^t^>00       3,300,000         9,^+00,000       0,200,000 


Extra  Cost  over  Soott  St. 
Junction  -  1959   stage 


-  up   to  1775   staj^e 


0  1, Woo, 000  2,0>0,000  800,000 

0  2,600,000  W,>fX>,000        2,i;0,000 


Assumption 


Actual  No  now  line n   through  Ro serve. 

Cable  north  of  Resejrve   for 
westerly  5,5  X)'. 


Capital  oost  -  1959   »tage     7,^0,000       3,200,000         9,*K)0,000       7,600,000 


Extra  Cost  over  soott  St. 
Junction  -  1959   stage 


-  up  to  1975   stage     0 


800,000  2,000,000  200,000 

1,800,000  3,^-0,000        1,200,000 


J!2t« 


For  C.  A  0,     Itr   it  was  assumed    that  underground  cable  would  be 
along  C.  A  0     Tr;  •    through  Reserve   to   Detroit  Fdlson  crosslns^. 


Appendix    M  f^  f 


Er.TIMATKD  CAPITAL  COKSTHITCTIOfI  CQ-Tn   VnV^    '-ATmiA  PROJECTg 
FOR   ALTFKN^TIVE   STATION   TvITKC.   »  Fl-Il,    10,    19£>Q 
(Property  Co^tg  Exolnded) 
(Dwg8.    13^7^  8. P.  No»,    5|3^9,10) 


/fC- 


\ 


Assu-nptlon 


Soott  St, 
Juno  tion 

(Map  5) 


Ao  tual 


(Map  8) 


(Map  9) 


Churahlll 
Ave.  and 

Indian  Pd. 

(Map  10^ 


No   now  lln(?s   thronp:h  Reserv*. 
Cable  north  of  Reserve  for 
1U,000  ft. 


Capital  008t  -  1959   stage     7»^^»CXX)       9, 900,000         9,^^00,000       8,200,000 


Sxtra  Cost  over  Soott  St. 
Juno tion  -  1959  stage 


«•  up   to  1775   staf^e     0 


Assumption 


Actual 


1,^30,000  2,DJO,aOO  800,000 

2,300,000  V,WX>,000        2,1)0,000 


No  new  line n   through  Reserve. 
Cable  north  of  Reserve   for 
westerly  5,5  X)'. 


Capital  oost  -  1959   »tage     7,^0,000       3,200,000  9,^0,000        7,600,000 


Extra  Cost  over  soott  Qt« 
Junction  -  1959  stage 


-  up  to  1975   stage     0 


800,000  2,000,000  200,000 

1,800,000  3,^-0,000        1,200,000 


JV^te 


For  C.  &  0.      it"    it  was  assumed    that  underground  cable  would  be 
along  C.  &  0     T;,  ,    thr'^ugh  Reserve   to   Detroit  Fdison  cror^slns;. 


/)  PF£/\/^/x    ^^j    f^^,^" 


FOMMARY  OF  KnTXMATFD  DryFET)ENCEP   IN  C0NSTRT1CTI0K 
C05TP   KOt?    ALTCTNATIVK    r>TATION   SITES   -  MAY  11>    1959 

(Property  Co^^ta  Exoluded) 
CDwg*.    13^7^  8. P.   Ho.    5,7) 


(//^ 


Alternatlv  .station  5?.lteg 


Goott  .>t« 
(Map  5) 


Churohill  Ave, 
and  Indian  Rd. 

(Map  7) 


Assumption  Actual 

Capital  Cost  •  1959  stag« 

-  Puturs   stags s 

Total  Datuia 

Prsssnt  Valu«  -  1959   stags 

-  Futurs  stags s 
Total 

Estinuito  of  additional  oapltal  oost 
glTsn  to  Infomation  Division 
May  11,   1959  - 

2AS5JI 

Assuaption  Aotual 

Capital  Oost  •  1959  sUgs 

«-  Puturs  stags  s 

Total  Datua 


Cabls  north  of 
Reservs  for  lif,000« 

1,200,000 

2,100.000 

iQP.OOO 


1,200,000 
)0^ 


2,000,000 


Cabls  north  of 
Bessrvs  for 
westerly  3,000* 

200,000 
1.100.Q.X) 

1,500,000 


l^p(>Bn^on 


u     Fs  3. 


.^ 


•     2     - 


ffl^- 


pr«8«nt  Valus  -  1959   atag*  200,000 

-  Future   stag*  ;i. 000*000 

Total  1.200,000 


BstlzBat«  of  additional  oapital  ooat 

glYon  to  Infomatlon  DItIsIoii 

May  lit  1958  -  1,000,000 


flSii 


For  OharoKill  Ave  alta  It  was  ^lao  asauned  theit  no  new 
Unas  oonstnKSted  or  change ■  made  to  exlstini^  lines  on 
Reserve* 


1 


^ff^F/y/y/  x//  ^    Pf.  yi 


Station  »  Churohlll  Ave.    and   Indian  Bd, 


•^V^TLM   PtA,Nh4INt   DtPT 


ltv>       -     ^  o 


P  R  f  v/  1  o  u  ? 

\ 

r  o  T  o  n. » 

• 

\ 

r  o      P  X 

f^  P^^/V^f^ 


Pi  6" 


il[,c^r, 


r^     .      Cs. 


'J'V^'TLM   PLA^NNIN^   DLPT- 


DW6-   1^3474  ^-P' 


\ 


I 


t^i4TiN4  HVDRo   LlNW 


I  'i  >" «) 

P  »<  T  O  <»  t 


<;V<>TtM   PlA^NNINt   DLPT 


Map  #^ 

DW6-  l'3474  4P' 


V'(-.  e.l- 


ppopgHTy  riEctnpi  mkwts^  in  sarhta  k^v.^ 


\ 


station  on  =e;r  I?,    Rall'way  ^    \ 

C  MNi«ICMikt.  flvf    AND   InpiamKpA 


\ 


\ 


^- 


\ 


^v<»TtM  PL^^JNIN^  dlpt- 


M 


A  '-• 


n      I  .O 


^  c)  r  o 


D\\/L-  1'3474  4P' 


CO 

L"    1 


(0 
»4     I    - 

■^  jC  >   O 
OQ  W   o 


B 


CO 


0)      • 

ox: 

•H   O 


A 


sg 


'>pP'.':vM  ;:    T 


CO 


i 


•-^  o 

§5' 

tH<r: 

PUPQ 

X 

o 

o 

ss 

M 

pc;tn 

Wu 

es 

Mpc: 

OCQ 

pCO 
PSM 

to  M 

O 


1  ^  ?^ 

1   mH 

to  *« 

«o 

H 

s 


5 


oH  E 

1 

1 

1    hS 

o 

tr  to  1 

Q  W 

OhJ 

-PC< 

CU  CO 

I 

w 
o 

CO  < 
W  PQ 

a. 


s  o 


S^  CO 


5 


CO  W 
CO 


I — 7101 


'vV 


nr-   rr:. 


(iSllennirmibum  to  (ttomnncBion 


^/v-V^ 


i- 


/6.^^ 


>i 


-2- 


M 


^^ 


7'' 


SIRS: 

TRANSACTION 
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REQUIRED  FOR 


LOCATION 
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SPECIAL  CONDITIONS 


January  6th,  1959. 


Southern  Ontario  System 

:   Purchase  ol  property. 

!   Dlmonslonal  Investments  Limited, 

t  Lambton  T.S.  site  (NA^-G)  and  transmission 
line  rights-of-way  required  in  connection 
with  the  development  of  this  station,  all 
of  which  contain  approximately  I80  acras. 

:   Sarnia  Indian  Reserve  in  the  City  of 
Sarnia  as  shown  outlined  in  blue  on  the 
attached  plan. 

:   $1,250,000.  subject  to  the  usual 
adjustments. 


1. 


y  ^ri^\uxn.xj   v.vi^i-'xxxv/i^o    .   x.   The  Commission  to  acquire  the  out- 
^^  right  ownership  of  the  two  steel 

tower  transmission  line  rights-of-way  now  covered  by  easements  on 
the  lands  of  the  Vendor.   These  two  rights-of-way  contain  approxi- 
mately 32  acres. 


ifJ'fr 


2. 


Upon  completion  of  the  agreement  of 
purchase  and  sale,  the  Commission 
will  deposit  with  the  Bank  of  Montreal  in  Toronto  the  sum  of 
$1,250,000.00,  being  the  purchase  price,  to  be  held  in  escrow  by 
the  Bank,  and  to  be  turned  over  to  the  Vendor,  Dimensional 
Investments  Limited,  when  the  fee  of  all  the  land  to  be  acquired 
by  the  Commission  under  the  agreement  of  purchase  and  sale  is 
transferred  and  the  ownership  is  vested  in  the  Commission. 

3»   The  Vendor  to  make  available  for 

Commission  purposes,  as  it  requires, 
any  land  being  acquired  by  the  Commission  30  days  aftjBr__accept- 
ance  of  an  offer  to  purchase  the  lands  described, 

REIARICS  t  For  HQXfiral  mqntJis  the  Commission  has 

carried  out  negotiations,  first  with  the 
Indian  Council  and  the  Band  as  a  whole,  then  later  with  the  Crown 
Trust  Company,  as  agents  for  Dimensional  Investments  Limited,  for 
the  purchase  of  a  site  for  the  proposed  transformer  station  and 
colncidentally  for  the  purchase  of  necessary  lands  for  trans- 
mission line  facilities  connecting  this  new  station  with  the 
existing  Sarnia  T.S, 


i'. 


11 
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By  recent  vote  of  the  Indian  Band 


ship,  the  Dimensional  Investments  Limited,  through  its  agents, 
acquiring  title  to  much  of  this  Indian  reservation  under  an  ag 
ment  requiring  payment  of  ^6,500,000.00,  together  with  other 


raember- 
is 
agree- 


( 


p^ 
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considerations,  In  prescribed  instalments  over  a  period  of  two 
to  three  years.   During  this  period  title  will  remain  In  the 
Crown  in  its  capacity  as  trustee  for  the  Indians.   During  our 
negotiations,  we  sought  perrais§i,on_to_expropx.iate  our  land 
requirements  as  may  be  done  with  the  consent  of  the  Minister  of 
Citizenship  and  Immigration,  but  it  was  indicated  by  officials 
of  the  Indian  Affairs  Branch  that  they  were  not  disposed  to  take 
any  action  which  might  prejudice  negotiations  then  under  way  for 
til e^  sale _j3y.  the_  Indians.   There  is  no  doubt  that  the  attitude 
then  adopted  has  not  changed  and  so,  in  this  instance,  the 
Commission's  normal  powers  of  expropriation  cannot  be  employed. 
This  status  of  an  ordinary  purchaser  is  even  more  firmly 
established  until  March  31st,  1959)  by  options  given  by  the    (>' 
Locatees  to  the  Dimensional  Investments  Limited.  \^ 

When  it  became  evident  that  difficulty 
would  be  encountered  in  acquiring  a  station  site  on  Indian 
lands,  apart  entirely  from  cost,  we  obtained  an  option  on  a  site 
lying  immediately  east  of  the  Indian  Reserve,  the  option  price 
being  $130,000. _fpr  one  hundred  acres,  only  part  of  which  we 
require.   Studies  were  coincidentally  conducted  to  establish  the 
additional  cost,  other  than  land,  of  adopting  the  newly  acquired 
site  to  our  requirements,) and  it  is  now  estimated  that  the  pre- 
sent value  of  the  increased  capital  cost  is  about  $217,OOO.bQP. 
Similar  studies  had  previously  been  made  of  other  sites  in  this 
area.   Meanwhile,  our  negotiations  to  purchase  from  the  Company 
progressed,  and  from  an  asking  price  of  $10,000.00  per  acre  for 
all  lands  originally  requested,  or  about  $1,^+00,000.00  for 
approximately  lU-8  acres  required,  the  Company  Indicated  a  will- 
^        ingness  to  accept  $1,250,000.00  and  to  transfer  title  of  about 
32  acres  of  existing  right-of-way  for  steel  tower  lines  now 
held  under  easement. 

^  Applying  the  asking  price  of  $1,250,000. 

^'       to  the  gross  area  of  approximately  I80  acres  to  be  transferred, 

the  average  price  per  acre  asked  is  approximately  $6,9^5.00.   If, 
^     however,  we  disregard  any  advantage  in  obtaining  title  for  the 
^     .lands  now  occupied  under  easement,  the  average  price  per  acre 

c being  asked  is  almost  $8,500.00.   Assuming  this  cost  of  $8,500.00 
O^     \)  to  be  applicable  and,  recognizing  that  if  our  station  is  removed 
|\^     j\  from  the  Reserve,  we  must,  nevertheless,  buy  71  acres  of  Reserve 
\  land,  then  it  is  evident  that  we  must  not  anticipate  purchase  of 

y   A  ^^his  71  acres  at  less  than  $10,000.00  per  acre;  perhaps  since     ^ 
I^La — ^^^^x^  our  power  of  expropriation  is  inoperative,  substantially  more     / 
tf'iii^*^    would  be  charged.   Using  these  computations,  the  two  alternative 
f   ,     proposals  are  approximately  equal  in  cost. 

i^--  r — ' 
p  While  a  site  on  the  Sarnla  Indian  Reserve 

-^^       an'l  an  alternative  site  immediately  east  of  the  Reserve  are 

^      approximately  equal  in  total  cost  there  are  Important  advantages 

to  the  Commission  in  adopting  the  former  site.   This  choice 

permits  the  use  of  engineering  data  already  developed,  and 

ensures  an  earlier  completion  date,  permitting  a  connection  with 

the  Detroit  Edison  Company  from  which  benel^XfeJ  in  the  sale  of 

surplus  power  may  develop.   This  decision  tjj  further  strengthened 


•TI03 


(Conlintuitlan   .i^t)**<  ^a. 

by  the  necessity,  in  either  choice ,  of  acquiring  somo  71 
acres  oi  lanc»  on  ir.e  Hoserve  to  which  reference  has  been 
made. 

It  is  understood  that  while  the  asking 
price  for  the  land  is  higher  than  prices  being  paid  in  this  area^ 
it  is  equally  true  that  the  cost  of  acquiring  this  Rosorvo  by 
the  Company  is  unusually  hl(»h.   While  precise  information  cannot 
be  obtained,  it  is  reasonable  from  information  available  to 
assume  that  the  average  cost  to  the  Company  for  land  suitable  for 
re-sale  Is  between  ^3i500.00  and  O^iOOO.OO  per  acrej  also  of 
Interest  but  not  significant,  lo  the  fact  that  about  a  year  ago 
Interprovinclal  Pipe  Line  Company  paid  ^5l^-,500.00  per  acre  for  an 
easement  through  the  Reserve  for  its  pipe  line  secured  from  the 
Sarnla  Indian  Band. 

If  the  average  cost  of  the  property  to 
Dimensional  Investments  Limited  for  the  land  suitable  for  re-sale 
approximates  ^3»500.  per  acre  as  estimated,  It  Is  unlikely  that 
the  Ontario  l«lunlcipal  Board,  were  It  empoworod  to  determine 
compensation,  would  award  much  loss  than  the  amount  asked.   That 
Board  would  likely  give  credence  to  the  substantial  Investment 
required,  the  considerable  element  of  risk,  and  to  the  qualities 
of  severance  which  using  the  customary  allowance  of  50%   indicate 
a  basic  price  payable  under  this  recommendation  of  approximately 
$5|000.  per  acre. 

Even  though  the  price  per  acre  la 
relatively  high,  it  Is  recommended  that  approval  bo  granted  to 
complete  the  transactlon.as  outlined  above,  since,  from  our 
computations.  It  would  appear  to  be  no  leoo  oxponalve  to  locate 
tho  transformer  station  off  the  Reserve  lands  because  of  our 
requirements  to  cross  the  Reserve  In  any  event,  and  in  all 
probability,  the  alternative  might  ultimately  cost  more  than  the 
Jl, 250, 000.   It  is  also  recommended  that  any  documents  required 
in  connection  with  this  transaction  be  executed  by  the  Commission. 


Respectfully  submitted, 


Recommended  for  approval. 


Director  of  I-roperty. 


eneral 
Services. 


Assistant  General"  Manager 
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TO: 

James  S.    Duncan,   Esq.,   Chrtlrinon, 

and   Commissioners. 


Ano<.-n  '*   I'l 


^'^ 


Excerpt  from  Minutes  of  Meeting 
of  The  Hydro-Electric  Power 
Commission  of  Ontario  held  on 
the  213 t  day  of  January.  1959 

"A  three -page  memorandum  dated  January  6,  1959 » 
was  submitted  by  the  Director  of  Property  respecting  the 
purchase  of  approximately  l80  acres  of  land  in  the  Sarnia 
Indian  Reserve  in  the  city  of  Sarnia,  for  a  site  for  Lambton 
Transformer  Station  and  for  rights-of-way  for  transmission 
lines  required  in  connection  with  the  development  of  the  i 

said  station;  the  memorandum  reporting  that  Dimensional  j 

Investments  Limited,  through  its  agents  the  Crown  Trust  'j 

Company,  is  acquiring  title  to  most  of  the  Indian  Reservation,  ? 

that  during  negotiations  the  Commission  requested  permission  j 

from  the  Minister  of  Citizenship  and  Immigration  to  expropriate/  >j 

the  land  required,  but  that  officials  of  the  Indian  Affairs  J 

Branch  had  indicated  that  they  were  unwilling  to  take  any  j 

action  which  might  prejudice  the  sale  of  the  land  by  the  j 

Indian  Band,  with  the  result  that  the  Commission's  powers 

of  expropriation  cannot  be  exercised  in  this  purchase;  the  * 

memorandum  also  reporting  that  when  it  became  evident  that 
difficulty  would  be  encoiintered  in  acquiring  a  station  site 
on  Indian  leinds,  an  option  was  obtained  on  a  site  lying 
immediately  east  of  the  Indian  Reservation,  that  in  the 
meantime  the  Company  has  indicated  a  willingness  to  accept 
$1,250,000.00  for  the  land  required  and  to  transfer  to  the  ' 
Commission  title  of  approximately  32  acres  of  existing  right- 
of-way  for  steel  tower  lines  now  held  under  easement  in  place 
of  $1,^00,000.00  for  approximately  1^8  acres  required,  and 
that,  while  the  two  sites  are  approximately  equal  in  total 
cost,  the  choice  of  the  site  on  the  Sarnia  Indian  Reservation 
permits  the  use  of  engineering  data  already  developed  and 
ensures  an  earlier  completion  date,  permitting  a  connection 
with  the  Detroit  Edison  Company  from  which  benefits  in  the 
sale  of  surplus  power  may  develop;  it  also  being  reported 
that  in  either  choice  it  is  necessary  to  acquire  approxi- 
mately 71  acres  of  land  on  the  Reservation. 

As  recoimnended  in  the  memorandum,  authority  was 
given  for  the  purchase  from  Dimensional  Investments  Limited 
of  approximately  I80  acres  of  land  on  the  Sarnia  Indian 
Reservation  in  the  city  of  Sarnia,  at  a  price  of  $1,250,000.00, 
subject  to  the  usual  adjustments;  the  Commission  to  acquire 
outright  ownership  of  approximately  32  acres  of  land,  being 
the  right-of-way  for  two  steel  tower  transmission  lines  now 
covered  by  easement  on  the  lands  of  the  vendor;  upon  com- 
pletion of  the  agreement  of  purchase  and  sale,  the  Commission 
to  deposit  with  the  Bank  of  Montreal  in  Toronto  the  sum  of 
$1,250,000.00,  being  the  purchase  price,  to  be  held  in  escrow 
by  the  Bank  and  to  be  turned  over  to  Dimensional  Investments 
Limited  when  the  fee  of  all  the  land  to  be  acquired  by  the 
Commission  under  the  agreement  of  purchase  and  sale  is  trans- 
ferred and  the  ownership  is  vested  in  the  Commission;  and  H 
the  vendor  to  make  available  for  Commission  purposes,  as  it  ^ 
requires,  any  land  being  acquired  by  the  Commission  thirty  ' 
days  after  acceptance  of  an  offer  to  purchase  the  lands  fj 
described. 


'I 


Authority  was  also  given  for  the  execution  of 
any  documents  required  in  this  transaction  and  confirming 
approval  was  given  for  any  arrangements  or  commitments 
made  to  date  in  the  purchase  of  this  property." 


Certified  true  copy 
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i^w  Division 


c.  r.  H.  CAR30N,  o.c.  9.  e.  weoo.  o.c. 

J.  O.  MIDOttTON,  Q.C.  ALLAN    riNDLAY.OC. 

O.  RCITH    MACKie,  O.C.  N.  MacL.  nOOCRS 
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A.  a.  KINOSHILL  J.R.HOUSTON 

O.  B.  MCCRIMMON  J.  C.  CARSON  TORONTO      I 

CANADA 


TELEPHONE    EMPIRE    3-037I 


AA   KINO   ST.  WEST 


29th  December,  1959. 

Lome  McDonald,  Esq.,  Q.C., 

General  Counsel, 

The  Hydro-Electric  Power  Commission  of  Ontario, 

620  University  Avenue, 

Toronto,  Ontario. 


Dear  Mr.  McDonald: 

re :  Purchase  of  Land  in  Sarnia 
Indian  Reserve. 


I  have  now  had  an  opportunity  to  consider 
whether  the  Commission  had  power  to  expropriate  the  lands 
purchased  by  it  from  Dimensional  Investments  Limited  under 
the  Af^reement  of  Sale  dated  11th  March,  1959. 

At  the  outset,  I  shall  state  shortly  my 
understanding^  of  the  relevant  facts.   The  lands  in  question 
of  approximately  175  acres  v/ere  part  of  a  block  of  approxi- 
mately 3»100  acres  in  the  Sarnia  Indian  Reserve.   Title  to 
these  lands  v/as  vested  in  the  Crown  in  the  right  of  Canada. 
The  Commission  required  the  175  acres  for  a  transformer  station 
and  transmission  lines.   It  carried  on  negotiations  for  their 
purchase  vath  the  local  Indian  Agent,  but  these  v;ere  unsuccess- 
ful.  About  the  same  time,  options  for  the  purchase  of  parts 
of  the  bloc!:  of  3>100  acres  had  been  obtained  on  behalf  of 
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Lome  IIcDonald  ,  Esq  »  »  Q»C.,  2. 

Dimensional  from  Indians  of  the  Reserve.   Later,  Dimensional 
was  able  to  arrange  for  the  Crown  in  the  right  of  Canada, 
represented  by  the  Minister  of  Citizenship  and  Immigration, 
to  enter  into  an  agreement  for  the  sale  to  Dimensional  of 
the  whole  block  of  3,100  acres.   This  Agreement  of  Sale  was 
executed  under  date  of  14th  March,  1959. 

By  section  35(1)  of  the  Indian  Act  (R.S.C.  1952, 
c.  149 )>  the  Commission  may  exercise  its  powers  of  expro- 
priation in  relation  to  lands  in  a  reserve  "with  the  consent 
of  the  Governor  in  Council  and  subject  to  any  terms  that  may 
be  prescribed  by  the  Governor  in  Council".   The  Commission 
had  no  power,  in  my  opinion,  to  expropriate  the  175  acres 
in  question  from  the  Crown  without  the  consent  of  the  Governor 
in  Council  and  I  understand  the  Commission's  request  for  such 
consent  was  refused. 

By  virtue  of  section  2^(1)  of  the  Indian  Act, 
any  agreement  by  v/'hich  a  member  of  a  band  of  Indians  purports 
to  grant  to  any  person  other  than  a  member  of  the  band  any 
rights  on  a  reserve  is  void.   Under  the  options  it  obtained 
from  the  Indians,  Dimensional  clearly  did  not,  therefore, 
acquire  any  right  to  the  lands  of  the  Reserve  that  could  have 
been  expropriated  by  the  Commission.. 
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Lome  McDonald,  Esq.,  Q.C., 


3. 


By  the  Agreement  of  Sale  with  Dimensional, 
the  Kinister  of  Citizenship  and  Immigration  covenanted  to 
grant  Dimensional  letters  patent  to  the  block  of  3  >100  acres 
upon  payraent  in  full  of  the  purchase  price.   Dimensional  was 
not,  however,  required  to  pay  the  balance  of  the  purchase 
price  until  15th  March,  1961.   If  the  Commission  had  been  able 
to  wait  until  Dimensional  had  received  a  patent  to  the  3)100 
acres,  it  would  then,  in  my  opinion,  have  had  the  right  to  ex- 
propriate from  Dimensional  the  175  acres  required  for  its  own 
purposes. 

Before  a  patent  to  the  land  in  question  was 
issued  to  Dimensional,  hov/ever,  Dimensional,  in  my  opinion, 
had  nothing  which  the  Commission  could  expropriate.  Under  an 
agreement  of  sale  of  land  the  purchaser  acquires  an  equitable 
interest  in  the  land  only  if  the  purchaser  is  entitled  to 
specific  performance  of  the  agreement:  Howard  v.  Miller  (1915) 
A.C.  31o;  Central  Trust  v.  Snider  (1916)  1  A.C.  266;  Church  v. 
Hill  (1923)  S.C.R.  642. 

Dimensional  as  the  purchaser  under  an  agreement 
of  sale  of  Cro\\m  land  v/as  not,  hov/ever,  entitled  to  specific 
performance  because  specific  performance  will  not  be  decreed 
against  the  Crown:  Clarke  v.  R.  (1^S6)  1  Ex.  C.R.  182; 
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Lorne  McDonald,  Esq.,  Q.C«,  4. 

Gauthier  v.  R.  (1915)  15  Ex.  C.R.  444;  Fitzpatrick  v.  R. 
(1925)  57  O.L.R.  17^.   The  law  in  this  respect  as  laid  down 
in  the  above  cases  has  not  been  altered  by  the  Petition  of 
Right  Act,  the  Exchequer  Court  Act  or  any  other  Dominion 
statute. 

The  powers  to  expropriate  given  to  the  Com- 
mission under  The  Power  Commission  Act  (R.S.O.  1950,  c.  261) 
and,  by  virtue  of  section  24(3)  of  that  Act,  under  The  Public 
Works  Act  (R.S.O.  1950,  c.  323 )>  do  not,  in  my  opinion,  in- 
clude the  power  to  expropriate  a  contractual  right  that  does 
not  constitute  an  interest  in  land.   The  Commission  has  power 
to  expropriate  "land"  and  by  definition  "land"  includes  a 
"right  or  interest  in,  to,  over,  under  or  affecting  land". 
"Land"  as  so  defined  does  not,  in  my  opinion,  include  a  mere 
contractual  right  in  relation  to  land  that  will  not  be  speci- 
fically enforced  by  the  courts. 

In  the  result,  therefore,  the  Commission  did  not 
have  power,  in  my  opinion,  to  expropriate  the  right  Dimensional 
acquired  with  respect  to  the  175  acres  in  question  under  its 
Agreement  of  Sale  with  the  Crown. 

I  am  returning  to  you  herewith  the  Agreements, 
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Lorne  McDonald,  Esq . ^  Q.C., 
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plans  and  other  documents  relating  to  this  matter. 


Yours  faithfully, 


CFHC.A 
Ends. 
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THIS  IKDH^TURK  raad«  thli 

/^               d«y  of 

,  A.D,   1959. 

o 


B  B  T  W  B  K  H: 

g.n^,.pjp?yi  f^qy  Mffi^BT?  Tp  sgcoNp, 

in  right  or  Canad*  as  roprasentod  by  tha 
Kinlator  of  Cltizenthip  and  immigration » 
hareinaftar  oallod  tha  "Hiniatar** 

OP  IHE  FIRST  PART 

-  and  - 

DIMENSIONAL  pfVBSTMKNTS  LIMITED, 

a  company  duly  inoorporatad  undar  tha  lawa 

of  tha  Proyinca  of  Ontario,  with  haad  offiea 

at  tha  City  of  Toronto,   in  tha  Provinoa  of 

(^tario»  ^ 

harainaf tar  oallad  tha  "Porehaaar"  2: 

IP 

OF  THE  SBCORD  PART  g 

r 

VHBRBAS  tha  lands  daaoribad  in  Sohadulw  *A'  harato  o 

Attaehad  ara  aurrandarad  landa  vithin  tha  maaning  of  tha  Dadian  ^ 

A«t»  R.S.C..  1952f  ahaptar  1[^9»  haying  baan  aurrtndarad  by  tka 
8*mia  Band  of  Bidiana  for  aala  to  tha  porchaaar. 

AID  VEI^MB  tha  Miniatar,  purauant  to  tha  proyiaiona 
of  tha  aaid  anrrandar  and  undar  tha  authority  of  tha  Indian  Aot, 
R«8.C.   1952»   ahaptar  Il^9«  aection  53*  haa  agraad  to  aall  tha  aaid 
landa  to  tha  porohaaar  upon  tha  tarsa  and  eonditiona  harainaftav 
aontalnad. 

AKD  VHZREIS  for  tha  purpoaaa  of  tha  aaid  aurrand«r 
and  aala»   tha  yalua  of  tha  intaraata   (as  looataaa  or  undar  oarti- 
fiaataa  of  poaaaaaion)  of  tha  indiri^^iAl  Indiana  with  raapaot  to 
tha  aaid  landa  kaa  baan  fixad  and  datamlnad  at  tha  aum  of 
f3«>27»636*30   (which  aasouat  ia  inoludad  in  tha  total  purohaaa 
priaa  haralnaftar  aat  out)  and  tha  indiyidual  intaraata  of  tha 
aaid  ]XUU.ana  in  tha  aaid  aua  ara  aat  out  in  Sohadula  "B"  harato 
attached* 

EWIFTED  TO  BE  A  TRUE  COPY 

fjaUDING  SCH.^ZDILES  PAGES  1  JO  29^NaU31T?: 
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oonoldoratlon  of  tho  rutual  oovcacnto,   agroc^icnta  ond  atlpula- 
tlono  horolncvftor  oontalncd,    «h«  Ilinlotcof  acroco   to   ••11  to   th» 
purchajsor,    and  th®  FurohaDCV  aQ^roGS   to  parchaoo  fron  tli« 
Minister,    the  limdo  and  prc:alaoo  nop©  partloularlj  doaorlbod  in 
Soh©dul©  "A"  horoto  attached  upon  tlio  following  topnui  aad 
oondltlono. 

1.        Ibo   total  purohaao  price  ahall  b«  th©  ausa  of  ^6, $21,914-6. 00 
of  lawful  money  of  Ccmada  to  bo  paid  aa   followa* 
(a)        0750,000.00  in  caah  to   th©  Receiver  General  of 
Canada  upon  the  execution  and  delivery  of  thl» 


(b)  $332,763.63  in  caah  upon  th©  execution  and  delivery 
of  thia   agreement   to   the  individual  indiaxui  or   their 
personal  repposcntativea   in  the  proportion     and 
aaiounta  aet  out  in  Schedule   "B*  hereto  attached. 

(c)  1500,000.00  in  oaah  to  the  Receiver  General  of  Oanada 
in  equal,   eonaeoutlve,   stonthly  inataliaenta  of 
150,000.00   each  coimienclng  on  the  30th  day  of  Aprils 
A.D.   1959,   and  on  the  30th  day  of  eaeh  oonth  there- 
after until  th©  aaid  auia  ia  paid. 

(d)  |;100,000.00   in  cash  to  the  Receiver  General  of  Canada 
payable  in  four   equal   inatalmcota  of  ^$,QQQ*00  &Bk 
the  15th  daya  of  jUne,   September  and  D^ocd^csp,  A.D. 
1959,   and  on  the  l5th  day  of  Jlareh,  A.D.   I960. 

(e)  Hie  balance  then  ressaining  of  the  aaid  total  porehaae 
price  in  caah  to   the  Receiver  General  of  Canada  on 

or  before  the  l^th  day  of  JIarch,   A.D.   196l« 

Provided   that   th©  purchaaor,   upon  the   execution  and  delivery 
of   this   agreement,    ahall  be  given  credit  upon  that  part  of 
th©  aaid  total  purchaa©  price  referred  to   in  paragraph  1 
(©)    for    th©  consldorationa   paid  for  options  granted  by 
individual   Indiana   and  aubaoqueat  payiiecita  upon   tholr 
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Individual  interests  totalling  in  all  $18,672.00  as  set 
out  In  colicm  6  of  Schedule  "B**  hereto  attached. 

Togothor  uith  intorost  at  the  rate  of  five  per  centum  i^%) 
per  onnun  both  bofore  and  after  default  and  both  before  sind 
after  catuplty  computed  from  the  15th  day  of  March,  A.D.1959» 
upon  the  balances  owing  from  time  to  time  under  this  agree- 
ment payable  to  the  Receiver  General  of  Canada  half-yearly 
on  the  15th  days  of  March  and  September  in  each  year  com- 
mencing on  the  15th  day  of  September,  A.D.1959i  iintil  the 
said  piirchase  price  is  fully  paid  and  satisfied. 

Vfith  the  privilege  to  the  Purchaser  of  paying  any  further 
amount  on  account  of  or  the  vhole  balance  oving  at  any 
time  vithout  notice  or  bonus* 

8*   On  or  before  the  delivery  of  this  agreement,  the  Purchaser 
shall  enter  into  agreements  providing 

(a)  for  the  purchase  of  the  interest  of  the  Trustees  of 
the  St .Clair  Congregation  of  the  United  Church  of 
Canada  in  their  Church  nov  on  the  lands  described 
in  Schedule  "A"  hereto  attached  for  the  srm   of 
$62,000.00  to  be  paid  on  or  bofore  the  15th  day  of 
Nareh,  A.D.  I96I,  vith  possession  one  month  after 
such  paynent,  and 

(b)  for  the  purchase  of  the  interest  of  the  Board  of 
Hors  Missions  of  the  Unitod  Church  of  Canada  in  the 
Itmse  nov  on  the  lands  doscribed  in  Schedule  "A" 
hereto  attached  for  the  sum  of  $18,000.00  to  be  paid 
on  or  before  the  15th  day  of  March,  A.D.  I96I,  vith 
possossion  one  month  after  such  payment, 

and  shall  deliver  duly  oxcouted  copies  of  such  agreements 
to  the  Minis tor  on  delivery  of  this  agreement. 
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3.   On  or  bef©r«  the  delivery  of  this  agreonont,  the  Fiirohaeer 
•hall  produce  evidoDce  by  vay  of  certified  cheques  that 
the  payments  provided  for  In  paragraph  1  (b)  of  this 
agreement  vlll  be  made. 

h.        The  Purchaser  covenaints  with  the  Minister  to  pay  the  said 
purchase  price  and  the  said  sums  of  money  above  mentioned 
as  each  of  such  sums  become  due  and  payable  and  Interest 
thereon  as  hereinbefore  provided. 

5.  lae  Purchaser  accepts  the  title  of  Her  Majesty  the  Queen 
In  right  of  Canada  to  the  lands  and  premises  described 
In  Schedule  "A**  hereto  attached  as  at  the  date  of  this 
Indenture  and  upon  payment  in  full  of  the  said  piirchase 
price,  the  Minister  covenants  to  grant  to  the  Purchaser 
by  letters  patent  the  land;  described  In  Schedule  "A" 
hereto  attached  free  from  any  encunbrances  that  may 
come  Into  existence  after  the  date  of  this  Indenture 
through  the  act  or  default  of  the  Minister  but  subject 
to  any  encumbrances  that  may  exist  through  the  act  or 
default  of  the  Purchaser  and  subject  to  the  reservation 
of  all  mines  and  minerals,  vlth  the  exception  of  salt, 
but  without  the  right  to  enter  upon  said  lands  to  extraot 
or  remove  or  vork  such  mines  and  minerals. 

6.  While  not  In  default  under  the  terms  of  this  agreement,  the 
Purchaser  shall  be  entitled  from  time  to  time  to  reeeive 
and  obtain  grajits  to  It  or  Its  nominees  of  parts  of  the 
lands  described  In  Schedule  "A"  hereto  attached  as  provided 
In  paragraph  5  upon  providing  the  Minister  vlth  a  plan  of 
survey  and  legal  description  of  the  part  to  be  granted  and 
paying  to  the  Receiver  General  of  Canada  for  application 
upon  that  part  of  the  total  purchase  price  referred  to  in 
paragraph  1  (e)  the  following  amounts t 

(a)  In  the  case  of  lands  lying  east  of  Tashnoo  Avonuo  thm 
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value  of  the  Interest  of  the  Individual  Indians  as 
shown  in  column  7  of  Schedule  "B"  hereto  attached  or 
balance  owing  thereon,  together  with  an  additional 
$800.00  per  acre  for  the  land  taken  or  where  the 
whole  Is  not  taken  the  value  of  the  interest  of  the 
Individual  Indians  in  the  part  taken  calculated  on 
the  total  acreage  and  average  purchase  price  per  acre 
as  shown  in  column  9  of  Schedule  "B"  hereto  attached, 
together  with  an  additional  $800,00  per  acre  for  the 
land  taken,  and 

(b)  in  the  case  of  lands  lying  west  of  Tashmoo  Avenue, 
with  the  exception  of  the  River  Range,  the  value  of  the 
interest  of  the  individual  Indians  as  shown  in  column  7 
of  Schedule  "B"  hereto  attached  or  balance  owing  thereon, 
together  with  an  additional  $1,000.00  per  acre  for  the 
land  taken  or  where  the  whole  is  not  taken  the  valu«  of 
the  Interest  of  the  individual  Indians  in  the  part  taken 
calculated  on  the  total  acreage  and  average  purchase 
price  per  acre  as  shown  in  column  9  of  Schedule  "B" 
hereto  attached,  together  with  an  additional  $1,000.00 
per  acre  for  the  land  taken,  and 

(c)  in  the  case  of  lands  in  the  River  Range,  the  value  of 
the  interest  of  the  individual  Indians  as  shown  in 
column  7  of  Schedule  *T3"  hereto  attached  or  balance 
owing  thereon,  together  with  an  additional  $1,200.00 
per  acre  for  the  land  taken  or  where  the  whole  Is  not 
taken  the  value  of  the  interest  of  the  individual 
Indians  in  the  part  taken  calculated  on  the  total 
acreage  and  average  purchase  price  per  acre  as  shown 
in  column  9  of  Schedule  "B"  hereto  attached,  together 
with  an  additional  $1,200.00  per  acre  for  the  land 
taken; 
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provided   that   If   tho   land   to  bo   granted   1«    to   be  uaod  for   the 
purpoao   of   ©rooting  an   Inrtuo trial   building  and  auoh  building 
will  be   locatod  within   2^0    faot  of   a  roaldonco  of  an   IndlvlduaD. 
Indian,    the   full   valuo   of   tho   Intoroat  of   the   Individual    Indian 
as    ohown   In   column   7  of  Sohodulo    "B"   hereto   attached  or  balance 
owing   thereon   ohall   be  paid  to    the  Rocolver   General   of    Canada 
for   application  on   that  part  of   the   total    pxirchaae  price 
referred    to    In   paragraph   1    (o);    and 

Provided   that   of   the   cunounta   payable  upon   the   execution  and 
delivery   of   this    Q.^&Qn&rLt,    $332,763.63   I3    to   be   considered 
and   treated   as   payment   on   account  of   the   aald  purchaao  price 
for    the   purpoao  of   entitling    the   Purchaser    to   call    for   and 
receive   gronta    from  time   to    time  of  parts   of   the   3aid  landa 
described   In   Schedule    "A"  hereto   attached  as  hereinbefore  pro- 
vided  in   this   paragraph,    such  amount    to   bo   applied   and 
credited  only   upon   the   additional   amount  per   acre  payable 
under   the   terras    of   this   paragraph,    and  the   purchaser   is    to  bo 
ontitled   to   grants   accordingly   Immediately  upon   execution  and 
delivery  of   this   agreement    to    the  extant    that  payment  of   tho 
said  sum  of  ^332,763*63  on   account  of    the   said  purchase  prioo 
credited  and  charged  up   as   aot  out   above   ontitles   It   to   grantn 
under   the  provisions   of   this   paragraph. 

7.  ItiQ   Purchaser  covenants   with   the   Minister,    during   the   continu- 
ance  of   this   agreamont,    to   punctually  pay   and  aatlflfy   all 
assessments,    rates   and   taxes  which  may   lawfully  bo   levied  or 
Imposed  upon  or   in  respect   of   the   Ifjida   described  in  Schedulo 
"A"  hereto    attached. 

8,  It    is   understood   and  agreed  be|rMGcn   the  parties   hereto   that 

His   Majesty,    King   Goorgo   tho  Sixth,    represontod  by   the  Honourablo 
the  Minister   of  Mines    and  Rosourcos   of  Cruiada,    entered   into   a 
lease  with   tho  Sun  Oil   Company   Liraltod   dated   tho   2l|.th  day  of 
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Aprll,  19U7,  covering  thooo  Itinda  doocrlbod  in  Part  I  of 
Schodulo  "C"  hereto  attached  and  a  further  loaa©  with  the  Sun 
Oil  Company  Limited  dated  the  2Uth  day  of  April,  19U7»  covering 
those  lands  described  In  part  H  of  Schodulo  "C"  hereto 
attached,  and  in  the  event  that  the  Purchaser  cannot  arrange 
for  the  surrender  of  such  two  loasoa  on  or  before  the  l.^th  day 
of  March,  A.D.  1961,  the  Purchaser  shall  have  the  right  to 
delete  and  have  withdrawn  from  this  agreement  the  lands  des- 
cribed in  said  Schedule  "C"  and  in  such  event  the  total  purchase 
price  shall  be  reduced  by  the  sum  of  ^l87, 760.20  which  amount 
shall  be  deducted  from  the  balance  of  the  purchase  price  as 
payable  In  par  ^p!'aph  1  (e)  of  this  agreement. 

9»   It  Is  understood  and  agreed  by  and  between  the  parties  hereto 
that  the  Purohaaor  shall  not  be  entitled  to  take  possession 
of  the  lands  described  in  Schedule  "A"  hereto  attached  or  any 
portion  thereof  until  the  same  has  been  granted  by  the  Minister 
to  the  Purchaser  or  the  Purchaser  has  established  entitlement 
to  such  grant  in  accordance  with  the  provisions  of  this  agree- 
ment, and  such  rlgjhit  of  possession  shall  be  subject  to  the 
Purchaser  first  giving  to  the  individual  Indians  upon  the  lands 
granted  or  to  be  granted,  sixty  days'  notice  in  writing  of  its 
Intention  to  take  possession  of  the  some,  and  provided  that 
where  the  individual  Indians  ore  residing  in  houses  upon  the 
lands  granted  or  to  be  granted,  such  individual  Indians  shall  be 
entitled  to  retain  possession  of  such  residence  for  a  period 
of  six  months  from  the  date  of  such  grant  or  entitlement  thereto. 

10.   The  purchaser  covenants  and  agrees  that  if  default  be  made  in 
payment  of  the  said  purchase  price  and  interest,  or  any  part 
thereof,  upon  the  days  and  times  hereinbefore  provided,  or  if 
default  be  made  in  the  performance  or  observance  of  any  of  the 
covenants,  agreements  and  stipulations  to  be  performed  and 
observed  by  the  Purchaser,  the  Minister  shall  be  entitled  to 
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give  the  Purchaser  thirty  day**  notice  In  writing  requlrlnf 
It  to  remedy  such  default,  and  upon  such  notice  having  been 
given  and  such  default  not  having  been  remedied,  this  agree- 
ment shall,  at  the  option  of  the  Minister,  be  terminated  and 
all  rights  and  interest  hereby  created  or  then  existing  in 
favour  of  the  Purchaser  or  derived  by  it  under  this  agreement 
with  respect  to  the  lands  not  already  granted  to  the  Purchaser 
shall  cease  and  determine,  and  the  Minister  shall  be  entitled 
to  retain  any  moneys  paid  under  this  agreement  as  liquidated 
damages  and   not  as  a  penalty* 

11.  The  Purchaser  covenants  and  agrees  not  to  register  or  deposit 
this  agreement  in  the  Registry  Office  for  the  Registry  Divi- 
sion of  the  County  of  Lambton. 

12.  The  Purchaser  covenants  and  agrees  not  to  assign  this  agree- 
ment without  the  consent  in  writing  of  the  Minister  except 

by  way  of  collateral  security  to  any  chartered  bank  in  Canada, 
the  Industrial  Development  Bank  or  any  approved  lender  xmder 
the  National  Housing  Act  and  in  any  event  the  Minister  covenants 
and  agrees  not  to  unreasonably  withhold  such  consent* 

13*  It  is  agreed  by  and  between  the  parties  hereto  that  time 

shall  be  of  the  essence  of  this  agreement,  and  that  no  exten- 
sion of  time  for  any  payment  by  the  Purchaser  or  for  reetlfiea- 
tlon  of  any  breach  of  any  covenant,  agreement  or  stipulation 
herein  contained  shall  operate  as  a  waiver  of  this  provision 
with  respect  to  any  other  payment  or  rectification  or  oxtension 
of  time,  except  as  specifically  granted  in  writing  by  the 
Minister* 

m-.  Wherever  in  this  agreement  it  is  reqiiired  or  pormitted  that 
notice  or  demand  be  given  or  served  by  either  party  to  this 
agreement  to  or  on  the  other,  such  notice  or  demand  shall  l>« 
given  or  served  in  writing  and  forwarded  by  registered  mall 
addressed  as.  follows s 
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To  the  Minister  at  Ottawa,  Ontario 
To  the  Purchaser  at  133  Richmond  Street  Vest, 

Toronto,  Ontario. 

Such  address  may  be  changed  from  time  to  tine  by  either  pairtj 

by  serving  notice  as  above  provided. 

15.   The  parties  agree  that  all  the  provisions  of  this  Indenture 
shall  bind  and  enure  to  the  benefit  of  the  parties  hereto, 
and  their  respective  successors  and  assigns. 

IN  V/ITNESS  WHEREOF  the  Minister  has  hereunto  set  her 
hand  and  the  Purchaser  has  hereto  affixed  its  corporate  soal 
by  its  proper  officers  in  that  behalf. 


SIGNED, SEALED  AND  DELIVEBED 
in  the  yor^sence  of 


as  to  the  signature  of  the 
Minister 


Ellen  L.  Faircloixgh 
Minister  of  Citizenship  and 
Immigration 


DIMENSIONAL  INVESTMENTS  LIMITED 


Secrotary" 


^^ 


JlLL  iND  SINGULAR  thoo«  certain  paroeln  or  tracta   oif  land  and  prtmiamB   B±t\iAt9, 
Jjing  and  b«lag  In  the  City  of  Samia,   in  tho  Comity  of  Laisbton^  and  Prorlnce 
of  QattarlOf   and  being  catDopoaod  of  part  of  the  lota  and  road  allowances  laid  out 
upcan  plan  munber  122  for  the  oald  City  of  3«mla  regifltered  in  the  Registry 
Office  for  the  Registry  Dirision  of  the  Co^mty  of  Lambton,   a  copy  of  idiich  i«  of 
reoord  mxnber  P*  Ul5  in  the  Indian  Affaire  survey  records,   aiKl  the  land  lying 
b«tiro«n  the  veatem  noet  of  aaid  road  allowances  and  the  water's  edge  of  the 
Rlrmr  Saint  dair^  all  more  particularly  described  as  follows  s 
FIBSTLIl      All  of  lots  numbered  1  to  7  both  inclusive  in  ranges  number  2  to  5 
both  Inelusivei  the  north  one«half  of  lot  nujober  2  and  all  of  lots  munbered  3 
to  7  both  inclusive  in  range  naDi>er  6$  BJnd  the  north  one~half  of  lot  niunber  2 
and  all  of  lots  nunbered  3  and  i;  and  all  of  lot  lettered  "C"   in  range  zmaber  7; 

gBCPHDUt     All  that  portion  of  Gore  lot  lettered  "D**  lying  north  of  a  stral^t 
liim  drawn  frcn  the  south-east  angle  of  lot  nonber  11  in  the  River  Range  to  a 
point  In  tho  vest  llnit  of  lot  nujnber  2  In  range  nmniber  7  i&ere  it  is  intersected 
Vy  the  line  between  the  north  and  south  halves  of  said  lot  nunber  2| 

IHIHDLIt       All  of  lots  numbered  12  to  16  both  inclusive  in  the  River  Range; 

POOERIHLIt     All  that  certain  parcel  of  land  lying  and  being  iceiediately-  west 

of  lots  nujnbered  10  to  16  both  inclusive  In  the  River  Range  more  partlaiarly 

described  as  foUowst 

CXSIMEaiCIRO  at  the  north-west  angle  of  siad  lot  nuiaber  l6; 

THENCE  southerly  along  tho  west  limits  of  said  lots  msd>ered  16,   IS,  Ik,   13f   12, 

11  and  10  to  the  south-west  angle  of  said  lot  nunber  10| 

THSHCS  in  a  fltral^t  line  being  the  continuation  weatei'ly  of  the  south  limit  of 

said  lot  number  10  to  the  water's  edge  of  the  River  St,  Clair j 

THKHCB  northerly  along  the  water's  edge  of  the  River  St.  Clair  to  its  intersection 

with  the  north  lijolt  of  said  lot  nuBiber  l6  produced  weoterlji 

THENCS  easterly  along  the  north  linit  of  ^d  lot  nnrber  16  produced  ^^sterly 

to  the  place  of  beginning; 
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FIFTHLIt       All  that  certalxi  paroel  of  land  IxLng  and  b*li«  iMwdlitiXj  wmt  of 
lots  nnat)or«d  1  and  2  lii  tho  Blrmr  Rang*  BOira  partlcuLarlj  dMcribed  m  foUoMii 
COMMENCINO  at  the  nortii-*w«t  angla  of  said  lot  nuaber  2j 
THENCZ  southerly  along  the  west  llnlts  of  said  lota  naii)ered  2  aiid  1  to  tbm 
south -W30t  angle  of  said  lot  noKber  1$ 

THENCE  wosterly  In  a  straight  lloe  beliig  the  contlimatloii  vesterly  of  the  south 
limit  of  said  lot  Duzi:ber  1  to  the  vmter's  edge  of  the  Rlw  St.  dalri 
THENCE  northerly  along  the  water's  edge  of  the  RIygt  St*  da^r  to  its 
Intersection  with  the  north  limit  of  said  lot  number  2  produced  woot«rlyj 
THENCE  easterly  alcjng  the  north  limit  of  said  lot  number  2  produood  westerly 
to  the  place  of  begjbaning; 

SUTHLYt      All  that  portion  of  the  road  allowance   (zxtw  knoon  ao  Vldal  Street) 
lying  to  the  rear  or  east  of  lots  numbered  22  to  28  both  inclusivo  In  tho  Rlvor 
Range  and  between  the  production  easterly  of  tho  south  limit  of  said  lot  nui^or 
22  and  the  production  wiasterly  of  tho  north  limit  of  lot  number  7  in  rc^o  nunbor  6; 
subject  to  and  reserving  an  easement  in  favour  of  Qsr  Hajeoty  the  ^ocsn  in  ri^rt 
of  Canada  for  the  free  right  of  passage  of  cszihora  of  the  Samia  Band  of  Tndlnmj 
Si5VEN'^''^iTi  AH  that  portion  of  the  road  allowance  (new  knosn  aa  Vldal  Strcot) 
lying  to  the  rear  or  east  of  lots  noabored  U  to  16  both  induisivo  and  part  of 
lot  number  17  in  the  Rivar  Hang©  and  between  tho  productlca  soaterly  cf  Xho 
south  limit  of  lot  lettered  "C  and  a  ntralfi^t  Una  drataa  froa  tho  oouth  east 
angle  of  lot  number  H  in  the  River  Range  to  a  point  in  the  -mat  lloit  of  cald 
lot  number  2  in  range  7  where  it  is  Intersected  by  the  llxsa  bottroon  tho  ncafJa  and 
south  halves  thereof}  subject  to  and  reserving  an  eaaoasnt  In  favour  cf  Her  l&vjeatr 
the  Queen  In  right  of  Canada  for  tho  free  right  of  passage  of  Esssabars  of  tho 
Samia  Bard  of  Indiana; 

EICBTHLYt     All  that  portion  of  the  road  allotanco  (now  knoan  a«  Palycar  Rcadjf 
lying  to  the  west  of  part  of  lot  number  2,   all  of  lot  mraber  3  and  part  of  lot 
number  h  In  range  7  and  between  the  east  limit  of  the  road  allowance  hcr©iJ::2af  ere 
referred  to  now  known  as  Vldal  Street,  and  a  stxalght  lln«  dr«im  frca  th«  etm^ 
east  anglB  of  lot  number  U  In  the  River  Range  to  a  point  in  the  mat  llrf.t  rf 
said  lot  number  2  where  it  is  Intersected  by  the  line  betwwm  the  nortk  and 
south  halves  thereof; 
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HSi^i«        ATL   the  right,    tltl.  and  internet  rtwierred  to  Her  Majesty  th«   Que« 
in  ri^t  of  Canida   in  the   following  road  allowancea  laid  out  and   ahoim  upon  aald 
ro^lstorod  plan  nurb  r  12 2 t 

(a)  All  that  portion  of   the  road  allowance   (now  known  ae  Indian  Road)  Ijing 
to  the  east  of  range  number  2  and  between  the  production  easterly  of  the 
aouth  lijalt  of  lot  nunber  1  in  rang©  nuEber  2  and  the  production  eaaterly 
of  the  north  linlt  of  lot  number  7  in  range  number  2. 

(b)  All  that  portion  of  the  road  allowance   (now  known  as  Scott  Road)  lying 
botocon  ranjjoa  numbercwl  3  and  U  and  between  the  production  westerly  of 
the  south  Unit  of  lot  nunber  1  in  range  nuabar  3  and  the  production 
rsistoxly  of  the  north  linlt  of  lot  naiabar  7  in  range  nuiaber  3, 

(c)  All  that  portlcn  of  the  road  allowance   (now  knoiim  as  Tashicoo  Avenue)  lying 
"botr-Bon  r^iag^c3  rambored  5  and  6  and  between  the  production  trasterly  of  tha 
oouth  Unit  of  lot  nur:b3r  1  in  range  nunbor  S  and  the  production  trcatcsrly 
of  tho  2itxr&  lirdt  of  lot  nuriber  7  in  range  nuiabar  5» 

TniTfTT.T}       Togothsr  ulth  the  rigjit  to  the  Purchaser,    its  successors  and  assigns, 
tha  coiar  or  acinars  fron  tins  to  tixi3  of  the  lands  herain  described,   or  any  part 
thereof,  to  uso  for  all  purposes  in  connaction  with  the  lands  herein  described 
and  tho  cporaticni3  carried  ca  thoro\q>on,   in  coiraon  with  all  other  persons 
etntltlod  thereto  frosa  tlisa  to  tims,   the  road  aJJ^vsince   (now  known  aa  Churchill 
Road)  lying  iriiiadiatoly  to  the  north  of  lots  numbered  7  cr::>  in  each  of  ranges 
norlnr  2  to  6  both  IncluBlve,   injsofar  as  the  titl«  and  interest  roisaining  in  Her 
Majoflty  the  Qaeen  in  right  of  Canada  permits  • 

S&VISO  AIID  glCEPTIHG  THERSOUT  JIND  THERKFRC^ 

FIRSTUt       ^n   thoso  portions  of  the  lajads  above  described  conveyed  to  the 
fi^T>^r^^yn  Matlonail  Railway  Oos?)any  as  said  portions  are  shown  on  plan  nonber  2^0 
d0poalt«d  In  aaid  office*,   a  copy  of  which  ia  numberad  RR  3230  in  said  recoards, 
and  on  a  plan  numbered  li968  in  said  reoorda  a  copy  of  which  is  deposited  undar 
nombar  $Sk  in  aald  office  i 


gSCORDLTi     All  thoso  portlona  of  tb«  lajodfl  aiboTi  dttccrlbod  cuiiTgj<d  to  th« 
Erl*  and  Huroa  Railway  Cocpany  (now  tho  Lako  ttrla  azui  Datrolt  Rl^r  Hallwaj- 
Ccapsoay)  aa  oald  portions  «r«  ahovm  on  a  pljun  micberod  BR  1368  In  oald  rocordai 

THIBDLIi  All  that  part  of  sold  lot  lottorcd  "C"  In  rona©  nncbor  7  lyli:^  wQert 
of  the  oald  lands  of  the  Erlo  and  Hnron  RallcTaj  Ccspcay  (n<nr  tho  Loko  Erlo  grtd 
Dotrolt  Rivor  Ralltiay  CorpaDjy)! 

FOUKEilZg     All  thoso  portions  of  the  lnTirfn  abovo  deccribod  ccorveyod  to  the 
Province  of  Gntaxlo  and  noty  ccr^nrlaln^  parts  of  Hlglraay  Munbor  I4O,  as  oald 
portiono  ar©  shown  on  plan  nvirher  1^  dcpoolt^d  In  said  Office,   a  copy  of 
liiich  Is  n\ii±>©rcd  P  26i;6  in  said  rocorda, 

AMD  SUBJECT  TO  THE  FOLLCjUKG  RIGHTS,   E^SISmiTS  A^ID  lEt^:^  CSLtiMID  mSS  RSSFDGT 
TO  CERTAIN  PC2TI0O  OF  THE  UM^  ABOVE  USSGRIEEDfl 

KAMjIs 

FIR3TLY8  TO  BgSRI^X  OIL  LT-IITj^ 

A  p3po  Uno  Gascssnt  by  Lottors  Patont,  reforenco  nrusber  22682^  dated  Uovcdber  12, 

2S^$   through  lota  3  to  32,  river  range,  ao  ehovm   on  plan  M  2227A* 

sucormjz     to  uiarnp  fuel  sueplt  cc:-s>aI'?i  LUingj} 

An  easccsnt  for  a  gis  pipe  lino  da.t<Dd  Scptoibar  l$ihg  1S09d   a£3  dcecribcd  in 
Schedule)  ^A°  attached  thereto,   and  later  shoraa  on  Plan  M  3236  as  c)p2%22ont  gao  llx^«' 

THrmLIt        TO  THS  UHIO  (k'J^  CaiPANY  GF  Cj^^I/m  UlgTED 

An  eascnsnt  for  a  gas  pip©  lino  datod  August  26th,  19U3,  a£3  ehot^a  oa  Plcia  U  3236 

and  dealgnatod  "prt^oscd  gao  llno«^ 

FOJETHLTi     TO  CAHADIA?^  OIL  REFBO0E3  LHJITED 

An  easement  for  a  pipo  lin©  <m  Vidal  Street  as  ohotan  en  pl&n  M  3bit8  datod 

May  2lith,   1951* 

PIFTHTTt       TO  SON  PIPS  LUm  CQI-gANT 

An  oasenent  for  a  plpo  lino  on  Vidal  Street  as  idioun  on  plan  M  3U6^,  datod 

July  l6th,  1952.     Assigned  in  part  to  Sun  Oil  CoBpanj  Liaited  on  Angost  9th,  2S^» 

SUTOLYt       TO  POLIMER  OOSPORATIOH  LmnSD 

An  oasenant  for  a  pipe  11ns  on  Lots  2,  3  and  U,  Hangs  7,  Lot  1  and  Vldsl  «ars«t, 

as  Aown  cm  pl«n  M  3li75,  (Utod  Juno  23rd,   29^2. 
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SEVENTHLI     TO  DCU  CBSKLCJd,  OF  CAKAIH  LIM3TH) 

An  aaiioEant  for  a  plp«  line  on  Lota  2,   3  and  U,  fiangs  7,  lot  1  and  Vldal  Strcvt^ 
afl   fSioan  on  Flan  M  3h7S,  datad  Norambor  19th,  195l»  and  ananded  April  25th,  1956, 
assigned  In  part  to  Folyxrar  Corporation  United,  Septeaiber  29th,   1^56. 

EICHTHLT      TO  UnSRPROVIgCIAL  P3TS  UHB  COMPANY 

In  eaflC3cat  for  a  plpo  lino  on  the  rlrer  frontage  opposite  lota  one  and  two.  River 

Ran^o  cuj  ahoan  aa.  plan  F  3651;  dated  Septenber  lOth,   1953. 

MZLiaU        TO  II2TKBPB0VIMCIAL  PIPE  LIKE  COMPANY 

An  oaiscaont  for  the  pipe  lino  on  lots  2,  3  and  k.  Range  7,  as  shown  on  plan  U709 

dated  JvOj  23rd,  1958, 

I^Sajx       TO  TH5  mmO  ELSCTRIC  POJER  CO^gOgSKEJ  OF  QgffARIO 
An  eaccziant  for  a  poiror  Una  on  all  lots  7  In  Ranges  2  to  6  and  Gore  Lot  C  in 
Ban^  7  as  shoun  en  plan  M  32l;7  autharlsod  bj  Order  In  CoancH  P«C*  2831  dated 
Jtmo  9th,  1950. 

n^^mit  TO  THE  Huno  elsctric  ?ct2s.  ccg^gnssioN  (f  ositario 

An  oaocnont  for  a  potior  lino  on  Lot  7,  Range  6,  and  Cimrchlll  Road^  30  feet  wlds, 
Ai3  dbucfsna.  on  plan  F  3338#  dated  HovcaliMsr  17  th,  195U« 

r^MJg"iHLYt     TO  THB  HTD!:^  ELSCTRIC  ^CtML  Og-213S8JDN  (F  OOTARIO 

An  oxicczrsnt  for  a  pousr  lino  through  Ootro  Lot  C>  Range  7»  and  Rlrer  Range,  Lots 

9  to  16,  as  shoan  on  Flon  H  3711^  dated  Dacexaiber  29^^,  1953* 

THiimEUlHLIt       TO  TEZ  EUmO  ELBCYRIC  PgHZR  OCIMSSIO^  OF  0:3TARI0 
An  GQScnont  for  a  pot^ar  line  throng  lots  2,  3  Bsd  kf  Range  7*  Qore  Lot  C,  Range  7* 
lets  5  and  6,  Range  ^  and  Lot  6,  Range  5  *  (16.5  foot  wixia)  as  ciioan  en  plan 
H  3923,  dated  Kay  6th,  1955. 

FOuimijrmiLii     to  the  Hnno  electric  pcher  cq^ossion  of  ohtario 

An  eascaont  for  a  power  lin4  through  lots  1»  2,  3  snd  k$  Range  2,  Lots  k$  S»  6  and 
7«  Range  3  aixl  Lot  7,  Range  \i,  as  ahown  on  Flan  M  3118  dated  March  30th,  19U6* 

:t      TO  knj  rl^ts  lAilch  aay  oadst  with  respect  to  the  Matthew  dralnoff 


ditch  on  Scott  Road  opposite  Lots  2,  3  and  U#  Flan  M  2U83  and  the  Jaoob  drainag* 
ditch  Flan  M  l66l  throng  lots  3  and  U,  Rang*  7  and  Lots  U>  5  and  6,  Range  6. 
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Lo«A9  dated  April  2^th,   19^7,  and  roglartttrvd  May  29th,  1947,   aa  nambur  25166 
of  a  part  of  lot  6,   ranga  6,  and  Bor«  partioolarlj  daaoribad  uadar  Part  Os^o 
in  tha  Sohadula  marked  "C  attached  horoto, 

Leaae  dated  April  2Ath,  19^7,  and  rogrlotered  May  29th,  19^7,  aa  Euribor  25165  of 
part  of  lot  "C,  rcuttgo  7,  and  more  partloulcrlj  docorlbcd  uzidor  Port  Two  la  tha 
Schedule  marked  "C"  attaohod  horoto. 
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8CHBDULB"C* 

Do0crlptlon  of  land  in  Loaaeo  granted  to  Sun  Oil  Cocopan/t 
both  dated  April  2h,   19U7« 


ALL  AMD  SXNGULAfi  that  certain  parcol  or  tract  of  land  lying  and 
b«ljag  In  the  said  Indian  Reoorre  and  being  coicpoood  of  all  that  part  of  Lot 
number  6  in  Range  6  aa  aald  lot  is   shown  on  a  plan  of  survey  by  3.  Bray*   an 
Ontario  Land  SorTeyor,   and  dated  the  7  th  day  of  October,  1393,   of  record  under 
XBix^ber  T  101  in  the  Indian  Affairs  sturvey  recocrda.   Department  of  Mlnaa  and 
HesonrceSf  Ottairai  said  parcel  of  land  being  more  particularly  known  and  described 
as  followat 

CQr:2>S2ICINQ  at  a  point  in  the  south-west  angle  of  said  Lot  6j   thence 
•afltorly  along  the  southerly  Unit  of  the  said  lot  to  the  easterly  limit  of  the 
said  lot|   thence  northerly  along  the  easterly  limit  of  the  said  lot  to  the 
dlTlding  line  betifoen  the  north  and  south  halves  of  said  lot|  thazice  westerly 
alODg  the  dividing  lino  between  the  north  and  south  halves  of  salxi  lot  tvantj 
roda  to  a  polnt|  thence  northerly  and  parallel  with  the  easterly  Umlt  of  the 
•Aid  lot  a  distance  of  el^t  rodsj  thenoe  easterly  and  parallel  with  the  northerly 
Unit  of  the  said  lot  to  the  easterly  llxRlt  of  the  said  lot|  thence  northerly 
along  the  easterly  lljnit  of  said  lot  to  the  north  llJtlt  of  the  said  lot;   thence 
ve8t4sarly  along  the  narthorly  Unit  of  said  lot  to  the  v^«terly  Ujolt  of  the 
said  lot)   thence  southerly  along  the  westerly  Halt  of  the  said  lot  to  the  place 
of  beginning,   containing  ^pproxiinately  eighty  acres   (80)  store  or  less. 

Ffta  TCP 

ALL  AHD  SmOULAB  that  certain  parcel  or  tract  of  land  and  previses 
■itoate,   lylC3  (Q^  being  in  the  unsxirrender^d  portion  of  the  Samla  Indian 
Bcoaarre  nnr:ir3r  US  in  the  Ttjvnahlp  of  Samla  in  the  County  of  Lanbton  and  In 
ths  Province  of  Ontario,   and  being  cocposed  of  all  that  part  of  Lot  niiz^ber  C 
la  fian^p  7  ao  eald  lot  Is   tincr,:m  on  a  plan  of  sur'vey  by  S.  Bray,  an  Ontario 
t^rHl  SarvoycT,  esd  dated  the  7th  day  of  Octobsr  1893>   of  record  undar  nurber 
T  UOl  in  teia  Irdlan  Affftlro  Carvoy  Eccords,  Dcpcrtr.iait  of  Minos  and  Rooourcaa, 
Ottfflr:ij  caid  p^axcal  of  lcr.l  bairj  csre  pnrtlculnrly  krriTa  and  d-r^crlbod  aa 
fellers  t 


^' 


CXMIffiNCINO  «t  tho  northerly  limit  of  said  Lot  c;  there*  In  « 
southorly  direction  along  th«  eaflt^rlj  litalt  of  Ul^jtivoy  Nuinb«r  1|0  to  a 
point  In  Bald  Lot  C,   >ifalch  point  nould  lntoro«ct  the  southerly  limit  of  Lot 
nunbor  22,  Rlror  Rango  prtxlucod  easterly)   thonoe  south  and  easterly  In  a 
straight  line  to  the  south  west  angXs  of  the  north  half  of  Lot  5  in  Rans*  6| 
thence  northerly  ^nd  following  the  easterly  boundary  of  said  Lot  C  to  tha 
place  of  beginning,   containing  approximately  thirty-two  (32)  acres  aora  or 
less* 
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fflmWWt  gJMI    a*^  ^  fpMte^^Uc«t«  this  llth  dtej  •£  Mr«li  ItSf 
1  I  T  V  I  I  «   t 


•  Mvr«tmU«M  iMiirlat  Its  Imm4  MUm 

or  TEB  nanr  Miar 


flSMBBIt 


or  m  SI0MI  f  ABf 

WmnM  tlui  lancU  4«»crlfe«4  in  i;«h«4nl«  **A'*  hcrsto  mmI  Ite  PUa 
th«ri«Hit«  •mun^il  ar^  ipart  of  tlM  Saxnla  Xa4iaa  l««4Mrra  0«riMr  4$ 
•itttittt  1«  tlui  Coimty  af  LMibtatt,  is  til*  FrorbuMt  •£  tetari«»  titles  t© 
•11  Im4«  1b  Mid  R4i««rv«  ImkUic  ^r«MAt]Lj  ^raat«dt  im  Rmt  llaj««6^  tlis 
Quaan  la  tha  rlj^t  af  Canada  taadar  aa4  aabjaet  to  tlw  ipravlaiaui  a£ 
tba  Indiaa  Act,  l»alas  ahaptar  149  af  Um  Sanrlaa4  ftftaisat^la  af  Ga»»^ 
1952  awl  anaadiag  Acta,  for  tlka  maa  aad  Iwaaflt  of  tka  SasalA  Bas^ 
of  Zttdiaaa; 

AMD  WWEMMig  tha  taid  Zmdiaa  Act  provldaa  faar  awnraadar  \sf  amy 
land  af  Xadlaaa  to  Bar  Mijaatjr  af  any  lilti^t  ar  istarast  of  tl^  Ea^d 
aad  Its  aaobars  in  aa  Xadlaa  Eaaairva  i^aa  vmik  tacma  ^fk  ney  ^m  aot 
aot  la  tha  aaid  aarraadar  aad  afj^rovad  far  accaptamca  I»y  tka  l^^^arae^ 
la  Couacll; 

AID  ti«Wflfff  by  laatruMHt  af  warraadar  datad  dia  26th  diy  of 
January       1959    tlia  Oklaf  aad  Caaaclllara  of  tha  eald  Sacaia  Band  of 
Xadiaat  did  aurroadar  uata  Bar  ttijaaty  tha  (^aaaa  la  tha  rl#ftt  af  Casket 
ccrtala  tracto  of  load  U  aald  Sarala  ladlni  Aaaarva  Siadiar  AS  Ci^ 
eluding  tha  laada  daacrlhad  la  8<^hadaXa  **A**  harata)  aaeprlalas  ^  «^^ 
approxlMtaly  3,IW  acraa  la  traat  to  aoll  tho  aana  to  tha  9|Bdac 
•ubjact,  hovavar,  ta  all  asiatlaft  rlfhta  of  nay  amd  aaaaaunta  aad  to 

certain  laaact  la  fa^aiar  of  Boa  Mil  Caapaay  Ualtad  af faetlas  part 
of  tho  landa  daocrlbad  In  S<^adala  "A**  haratat 


2: 


C3 
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AND  WHIREAS   th«  Minister  of  Cltlx«n«hlp  and  Imlgratloo  la 
authorlsad  by  tha   aald  Indian  Act   to  aall  ar  otharwiaa  dlapoao  of 
raaarva   landa   aurrandarad  by  a  Band  of  Indiana  In  accoxdaaca  with 
aald  Act  and  tha  tarata  of  tha  aurrandar,  and  tha  aald  Hlnlater  haa 
Intleatad  that   aha  will  racoonand  to  tha  Governor  In  Coosncll  appsarniX 
of  tha  aald  avrrandar  by  tha  aald  Samla  Band  of  Indiana  and  the   mal«  to 
tha  Vandor  of  tha  landa  ao  Burrandarad; 

AMD  WHBRKAS  tha  aald  tarwa  of  aurrandar  provldad,  and  th«a  ^gre^- 
«ant  of  Sala  puxanant  tharato  to  ba  amtarod  Into  baCiwaa  the  Hlnlater 
of  eitlsanahlp  and  Xnnlgratlon  ai»d  the  Vaaadox  vlll  provide,   that     the 
Yandar  will  ba  entitled  to  racelvia  Convayaneea  froai  tints  to  tii^a  of 
portlona  of  tha  landa  carverad  by  aald  awrrander  and  $^x&mmsit  fro®  frcn 
aneiMbranee  npen  pay»«nt  of  the  i^ortlon  of  the  entire  p^urchaae  price 
for  all  aald  landa  attributable  by  aald  ter»a  of  eiurreii4®r  t€»  the 
particular  pertiCNia  ao  to  be  een^ay«d|  mmi  that  poffidlag  ooast:raetlaa 
and  dcvnleepcMmt  e£  the  new  VlllAfie  Ma  ether  land®  rot^im^S  ^  t&a  %z-^A 
and  net  snrrend^red  the  loeateea  or  other  oec«|MBta  @f  th®  lamiijs  msx^ 
rendered  (ot^er  th&m  thomm  €»  thm  lands  to  h^  Imm^MMtmlf  fu^viiy®^  it@ 
the  Purehaaer  herotander)   aiuill  be  entitled  to  r@^lm  Xn  ^^A  mc&sp&tU 
vlth  all  aeeetaary  reada  er  rlghta  of  w&j  isoidla^'^sr^df 

AMB  HHEESAS  tha  Furchaaev  ha  a  been  duly  a«ath@ri^@d  hj  0rd®r  ®f 
Lieutenant  Governor  of  #ntarl«  In  Co«on£ll,  fwcmMMt  to  Aa  fe^m: 
Conalaaleo  Act,   to  aaqvlre  by  ptsrohaae  freaa  the  Vendor  the-  landa  de< 
acrlbed  In  Sc^ednle  **A**  hereto  on  thm  ter»a  hereinafter  sot  m^ti 

Wm  IHBSSTOSK  TSOM  iUmXMmXt  VXfinSSSrra  sm4,  the  parting  kaTOto 
agree  mt^  folle^wa} 

I.  Ihe  Fureheeer  agre«a  to  purehaae  fro»  the  Vesstd^r  ®nd  the 

Vender  agreea  to  aell  to  the  Pvrchaaer  the  leada  deacrlbed  la 

'*A'*  hereto  being  part  of  the  Samla  Indian  Rea«rv«  In  tho  @ald 

of  Laabtea  cenfirlalttg  176.4  eerea  were  er  leaa  at  the  price  of  On® 

millea  tM  fiiiauired  end  Fifty  Theaaead  OolUra  (^»250vQOOu)     payable 

upen  the  execution  and  delivery  hereof  to  lasperlal  Bank  of  Canade<^ 


y\ 
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In  ••crov,    th«  ^ola  upoq  and   subject    to   nh«   followina   tenas  aad 
con<litl<mitz 

1.  Ih®  ®x^ct  aere«g«  «nd  logul  daacrlptton  of  ?w»ld  Landa  shall 
b©  00  datermlnad  within  21  daya  frcwa  th«  data  hereof  by  Out«rlo  Lawd 
Surveyor®  t«3  b®  ®.s*|»loyad  by  tha  Farcha««r. 

2.  ttm  ml4i  &nd  purchaaa  h«r<wmd«r  la  eowtdltlcwtml  upon: 

(«)     an  Order  ls»®iiag  duly  isada  by  the  Governor  In  Cmmcil  ux^d.i^r 
tha  aald  Indian  Act  ap^provlng  the  tema  of  tbe  Mid 
surrender  by  thm  Saralii  Band  of  Indian®  mid  tho  ckaivary 
to  the  fisrckasw  before  th®  ttwi  of  closlns   (hereiu^sftsr 
sientiosMkd)    of  a   tkily   certified  copy   of   iiald  Ord^ss:  ae€S«:i- 
pafii@d  hy  m  certificata  of  the  Sup^rlnteticfeat  or  othar 
authorised  officer  of  the  department   ot  Citiz^'miiihlsj  imd 
Iisaigrati^a  that  nil  ro«|yir@m«ats  e£  the   ^43 id  ladiaa  .4el: 
i  have  be^m  duly  fulfilled  aad  c^^lisd  with  is  ce:sssctic.2i 

with  the   said  surrender  g   together  %?ith  a  certified  a^pf 
of  tha  Agreeaeat  of  Sale  to  b«  ®atered  into  feetwe^a  thii 
i'liniut^r   of  Cltiseoship  &fid  IjaBlgr^tios  ^.nd  the  ?asdar 
pursuant   to  u^td  surraad^r  mad  &aid  Order  of   the  G&v-&t&C's: 
in  Cmincil,  \jnd«r  the  t@rm®  of  -^ich  Agr©«ient  tiia  Veader 
shall  be  givtsn  the  right  to  ms.^cut€  and  dalt^itr  to  tha 
Furchaier  regisfcrable  cosi¥»yi^nces   of   th©   Ijinds-  referrod 
to  in  Scliiiulc  "A"  hereto  in  accordanc©  with  the  tensss 
hereof; 
(b)      th®  di^iias^ats  refex-red  to  tn  the  pr©cedtsig  sub-Cliiiice   (Ui) 
being,   amd  it   1®  hereby  ®gr®®ii  that  thmj  ska  11  ba^   disersd 
conclualv^  e-vid^ace  that  all  requir^s^ata  of  tha  imcHo^ 
Act  in  c<^ia®ctl&i  with  tfaa  ^aid  wirrea'^r  aad  the  t^id 
Agreement  of  Sale  to  ttm  f«a^r  lyiv®  b@cm  ^ly  fiiifillcd 
and  coi^lled  with,  aiad  of  th®  rl^t  of  tha  Crecv^i  In  tk® 


right  of  Canada  a&4  o£  tka  ?em4«ir  rag^p^cctl^^ly,   t@  gnan^ 


"> 


.  V  - 

and  give  tbm   r^qulrod  oonyeyanoai  of  tha  lands  h«r«b/ 
agraad  to  he   aold  to  tha  Porohaaari 
(o)   thar«  b«lng  dellT«red  to  this  Purohatar  at  tha  tlna  of 
0 losing  duly  «x«out«d  and  raglstrabla  tonreyanoaa.  In 
aooordanoo  vlth  tho  %mrmM   h«reof  of  all  th«  lands  r«f«iT<»d 
to  in  Schadula  **A"  hareto,  axoapt  lands  of  or  In  which 
Talford  Adams  Is  loQat«»  or  othervlsa  lnt«rast«d  In  Lot 

2,  Hanga  IX |  Lot  1,  R^oga  III  and  Lot  2y  Ranga  III  as 

ooloured  brown 
shown/on  tha  plan  annaxad  har«to  bat  to  tha  axtant  only 

that  siioh  lands  ara  InQlvidad  in  tha  areas  for  tranaais* 

slon  llnas  running  tknith  axmX   Sou^^East  raspaotlTaly 

froa  tha  proposad  slta  for  Transformer  Station^  as  sueh 

areas  are  shown  on  said  airmexed  plan  or  as  they  or  ciM 

of  them  nay  be  relocated  :Ln  aoeordance  with  Clause  II*  1* 

hereof I  the  said  excepted  lands  being  hereinafter 

referred  to  as  the  "renalnlng  lands^  as  distinguished 

from  the  lands  to  be  Immediately  oooreyed  to  the 

Purchaser  at  the  tltae  of  closing  as  aforesaid. 

(d)  Qa»   Hllllon  Two  Hundred  thousand  Ik>llars  ( $1, 20^,000. ) 

of  the  purchase  price  mentioned  In  Clause  X  hereof 

being  released  froa  escrow  and  paid  or  credited  by 

Imperial  Bank  of  Canada  to  the  ?endor  upon  dellTery 

to  the  Purchaser  at  the  tijoe  of  closing  of  duly 

executed  and  registrable  oonv@yanoes  of  the  lands  to 

be  immediately  conveyed  as  mentioned  in  the  preceding 

sub-Clause  (c) ,  and  upon  the  said  Bank  recelTlng  an 

ackncfwledgaent  in  writing  from  the  Purchaser  or  its 

counsel  or  solicitor  or  a  certificate  frosi  Messrs* 

White,  Bristol,  Beck  4k  Phipps,  Toronto,  that  such 

conveyance 8  have  been  duly  registered  by  or  on  behalf  of 


<(h) 


)( 
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th»  Purohasor  In  the  appropriate  land  registry  office, 
the  Purchaser  hereby  agreeing  to  exercise  duo  diligence 
and  promptitude  In  oonneotlon  with  such  reglatratlon; 
and 
(e)  the  balance  of  said  purchase  price,  namely  the  sum  of 
Fifty  Thousand  Dollara  ($50,000.00),  being  held  by 
Imperial  Bank  of  Canada  in  eacrov  from  and  after  the 
time  of  closing  subject  to  release  to  the  Vendor  vhen 
the  Vendor  shall  have  delivered  to  the  Purchaser  one 
or  more  duly  executed  and  registrable  conveyances,  in 
accordance  with  the  terms  hereof,  of  the  said  remaining 
lands  or  portions  thereof  and  vhen  the  srid  Bank  shall 
have  received  acknowledgment  in  writing  from  the 
Purchaser  or  a  certificate  from  Messrs.  V^hlte,  Bristol, 
Beck  &   Phlpps  that  such  conveyance  or  conveyfinces  has 
or  have  been  duly  delivered  to  the  Purchaser  and 
registered  by  it  or  on  its  behalf  as  provided  and  in 
accordance  with  the  preceding  sub-Clause  (d) ,  it  being 
understood  and  agreed  that 

(1)  the  amount  to  be  released  from  escrow  in  respect 
of  any  such  conveyance  of  less  than  the  whole  of 
said  remaining  lands  shall  be  such  proportion  of 
the  vhole  of  said  escrow  sisn  as  the  area  of  the 
lands  covered  by  such  conveyance  bears  to  the 
total  area  of  said  remaining  lands,  and 

(2)  that  all  said  remaining  leuids  shall  be  duly  convey* 
•d  to  the  Purchaser  by  conveyance tf  delivered  to  it 
in  accordance  with  the  terms  hereof,  within 
eighteen  (18)  months  from  the  date  hereof. 

II*     The  Purchaser  hereby  undertakes  and  agrees t 

1.   to  re-loo ate  the  area  for  transmission  lines  shown  on  said 
annexed  Plan  as  running  South  from  the  proposed  Transformer  Station 
and  paredlel  to  the  road  allovance  between  Ranges  III  and  IV  so  that^ 


^(..i 
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th«  c«Atr«  lliM  th«r«ol!  as  ••  r«loc4it«d  shall  b«  at  laast  250  faat 
last  af  tha  cacitra  llxia  as  whomt   on  said  Plcn,  and  furthar  last  If  tha 
FmxlMiaar^  In  Its  sola  discration  and  aftar  oanaultaticoi  with  tha 
▼aador,  so  dacidas; 

2.  th^t  if  any  axistiag  road  or  right  af  ^mj   ovar  tha  araas  f^r 
transtaission  linas  to  ha  convayad  to  tha  Farehasar  hamnadar  shall  ha 
closad  or  additional  rights  cm:  way  ara  ra^iuirad  avar  said  araas »  hj 
raason  ot   salas  hj  tha  ¥aador  ta  third  partias  of  lands  in  said  Insar^a 
or  otharwisa»  tha  Furchaaar  will  at  tha  ra^jnast  of  tha  Vandar  grant 
altamatlva  or  now  rights  af  way  (as  tha  casa  nay  ha)  ovar  said  araas* 
rxOVZHSD  TB4T  tha  location  af  sneh  rights  of  way  shall  ha  aohjaet  to 
tha  approval  of  tha  Pnrehasar  (niiieh  shall  not  ha  unraasonably  witbliald) 
and  that  no  portion  of  any  snoh  right  of  way  shall  ha  elosar  tkum   25  faat 
to  any  tranaaission  towar,  pola  ar  othar  structnra  of  tha  Pnrehasar. 

III.  Hha  Purehasar  shall  hava  15  days  fraa  tha  data  haraef  ta  ia«» 
▼astigata  tha  titla  at  its  oan  axpanaa,  tdiaraaftar  tha  Vandar's  titla 
shall  ha  daantad  to  hava  haan  aeeaptad,  nnlass  within  said  tism   tha  Fur* 
chasar  shall  hava  fumishad  tha  Vand«r  in  writing  with  any  valid  ohj#«« 
tlon  to  titla  (aohjaet  to  snh^Clcuaa  (h)  af  Clansa  I.  2  haraof)  ^idiieh 
tha  Vandor  shall  ha  nnahla  or  is^^^rilling  to  raoHS'va  and  tribleh  tha  Pnrehasar 
will  not  waiva  in  which  casa  this  Agraaawnt  shall  ha  null  and  void. 

IV.  Sub j  act  to  Clauaas  Z  and  IX  haraof  this  transaction  of  pur- 
chasa  and  sala  shall  ha  eomplatad  an  or  hafora  tha  15th  day  of  April 
1959  (harain  rafarrad  ta  aa  tha  **^ina  ef  closingf*)  or  at  such  othar  data 
as  nay  ha  agraad  to  hy  tha  partias.  Vacant  paasassian   shall  than  ha 
glvan  to  tha  Purehasar  of  tha  lands  to  ha  ianMdiataly  convayad  haraundar 
axcapt : 

1.  tha  rasidancas  of  Indians  aa  any  af  tha  said  lands »  possassion 
of  which  shall  ba  givim  tha  Purdbaaar  on  or  hafora  tha  30th  day  of 
Saptanbar  1959;  and^r^W  ^      j\ 


^ 


-    7  « 


oth«r 
2.  /  lands  on  or  of  which  Indians  ar«   located  on   In  occupation  , 

poasatsion  of  which   aha II  b«  glvan  tha  Furchaaar  on  oi   bafora  the   25th 

day  of  my  1959. 


'V 


Vacant  poaaaaaiea  of  tha  raa«inlng  landa  aha 11  be  given  to  the 
Fuixbasar  on  delivery  to  it  of  conveyances  therefor  pursuant  to  Clause  I 
2  (a)  hereof.  Unearned  tajies  and  all  local  iis|>rovemantfl  and  water  rates 
(if  any)  shall  be  apportioned  and  allowed  to  date  of  closing,  the 
Purchaser  shall  not  be  entitled  to  call  for  the  production*  of  any  title 
d®eda»  abstract  or  other  evidence  of  title  except  as  aforesaid  or  as 
asy  b«  in  the  possession  of  the  Vendor,  and  the  deeds  or  conveysinces 
frc»a  the  Vandor  to  the  Purchaser  idiall  not  contain  any  covenant  or 
warrai&ty  as  to  title,  save  covenants  that  the  Vendor  has  dotaa  no  act 
to  encufliier  the  lands  asd  for  furthsr  assurances  not  inconsistent  to 
the  sub*€Iau8«  (b)  of  Cla^isa  I«  2  hereof. 


V. 


Tlaa  shall  h®   of  tha  @s§«ne®  of  this  AgresaMnt. 


VI.      this  AgraeiMnt  shall  emsre  to  the  benefit  of  and  be  binding 

npon  tha  successors  and  asslgan  of  the  rasf«>ctive  parties  hereto. 

XM  WXTilISS  WHEHiOF  tha  parties  hereto  hsve  executed  these  |iresents 
under  their  corporate  seals »  att®@ted  by  the  hands  of  their  respective 
officers  thereunto  <htly  authorised,  «a  of  the  day  and  year  first 
above  written. 


ONTARIO  HYP'-  > 
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Secretai 
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Secro^l^ary 
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Lends  In  tb«  8«ml«  Indian  R«8«rv«  Nisabar  43  conprlslng  approxlauitcly 

176.4  acr««  •«  ohown  ouClln«d  In  r«d  on  th«  «nn«xed  print  of  Plan 

IKnribttr  800*3411-1  d«t«d  Fabruary  16,   1959  praparad  by  tha  Survay 

I>«part«ant  of  Tha  Hydro-Klactrlc  Powar  Coaadsslon  of  Ontario,   axcapt 

fort 

1*      Tha  raaarvatlon  to  tha  Crotm  In  rl^t  of  Canada  of  all  nlnaa 

and  ninerala  tharaon  or  tharaoadar; 

2.  Loada  haratofora  convayad  to  at  takan  or  occnplad  by  any 
railway  or  railway  coaqpcny; 

3.  Tha  portloa  #f  said  landa  aboMn  on  said  Plan  as  crossing  lands 
•f  6«Midl«a  Matloaal  ftailitay  Conpany  in  Lot  7  ftenga  IV,  and 

4«      all  axiatlng  roada  or  V0m4  allowancas;  SUBJECT,  BOI^VEiL 
to  all  asclitlag  ri^ts,  aaaamaata  mnd   laasas  haratofora  grantad  by  the 
Cr«isa  la  tha  right  of  Caaada  and  affaetlsis  stay  of  aa Id  lands  and.  In 
partlealar  but  withaut  listttian  tha  gaaarallty  of  tha  foragolng,  to 
two  eartaln  laasaa  to  Sim  Oil  Cos^iMmy  Llsdtad,  datad  April  24,  1947 
as  follows: 

(a)  All  af  Lat  6  Banga  6  •  raglstarad  May  29,  1947  as 
M0.2SX66,  m&d 

(b>  pAtt  dfiLot  *"«?!  Itanga  7; 
AMD  S^nUECt  TO  tha  raaanratloai  af  rights  of  wmy   at  locatl«ms  tpaclflad 
by  tha  Vendor  or  r«^irad  by  tha  Stiparlntandant  or  Indian  Agent  at 
taraia  acaoaa  any  of  said  landa  (othar  than  the  portion  thereof  sho«ai 
hatehad  in  rad  m   said  ans&aauiid  ?lan>  In  fava«sr  ef  tha  Samia  Band  ®f 
ladlaflnff  sailor   l»eataa@,  liecnMias,  la^isaas,  ouners  or  oceoi^aat®  of 
adjacant  landa  to  provida  lagraaa  and  agrasa  tharat®  and  tharafr^^ 
aad  acaaaa  to  raada  or  athar  haldiags,  rtOVIDSD  TMT  tha  lacatioa  of 
all  auch  ri^ta  of  way  shall  ba  cobjact  ta  tha  approval  of  said  Fewer 
CandLaalaa  (whlah  rtiall  not  ba  attraasenably  withheld)  aad  that  no 
partiaa  of  any  such  right  of  w»>  ehall  ba  eloaar  thaa  25  feet  to  any 


traaaadssion  tower »  pole  or  other  etructiare  of  said  F»wer  Coijpilaalea 
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